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August 20, 1936, 


. Refer reply to Builders Edwe, Dept. 

B« Peterson 


F. J. Birchhof Const. Co., 
Seventh & Lawrence Sts., 
Denver, Colo. 


Centleuen: 


Re: 


Denver, 


Colo. Lint 


..ith reference to the butts you advise are not ball bearing. Please 
note that the butts are ball bearing, but the ball bearings are 
concealed. 


WSPjLJH. 



"Diamond Edge is/ i Qiyujrr Pledge " 


v 






nz'tr~n , C'U.o. , M *?. 


Aupruat 26, IMS. 

r \ J. Klrohhof Construction Co., 

eveuth & L Trcnoe street*, 

•enver, 


8ir«j 


Referenoe la made to your letter of Aumst 19, 
regarding aaphaltun vurnlsh manufactured by tie 
J o r urtry Anufaoturlii^ Company sivi jpopod^d for uae 
In connection with your contr at for the conetrue- 
tlon of the U. i. lint at I enver, Colorado. 

It will b*' satisfactory to prooeed with the 
above varniuh provided the 'Material delivered for 
uee on the site ooc^liee with Federal specification 
TT-V-j 1 in regard to t a para ante "a of fatty flatter 
will oh la 2C of the nonvolatile nnttar. 

An identification »&jeole of the material delivered 
for uee on the site will ha forward *l to thia offloe 
by the Oewranent repr *aant*tivf>. 

hy direction of Ute Supervising Engineer, 

Very truly youre. 


Assistant Superintendent of 

fhrojeot anagetent. 


act JE 
cc:PM 


Form 2 


•, '“OLC., RtWt 


u 


* August li f 1^56. 

. J. "irchhof onetructlon 
and Lrvxr^aoo |:ts«. 

'war, Colo* 


Sirs: 


Reference is made to your letter of 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


The l« of fimhaitiMi vnrnlah *tuiufaetttr*d by 
KoAnrtvy Kfg. eo. in unsatisfactory in that the 
percent'** e of fatty witt er 1 1 too low end the 6—day 
nir-tirled film does not aaet the toui hn*o* re ulreaent 
In ta-*t it cr 
It is thereto 
subiaittee for 


badly %nd flake* from the p#ael* 
e rejected and « new ea/aple should be 

eensideratiea and test# 


cos os 


A copy of this letter, together with approved samples. 
Is being forwarded to the construction engineer. v ,, v . . . 


By direction of the Supervising Engineer. 


Very truly yours, 


SBLlftS 


Assistant Superintendent of Project Management. 


Farm 2 


* 


a 


« II f Xvw«t 


. «u rc i. ci ona true ion Go*, 
/to r m LAwreaoe 

JWU • 


Sira: 


Roference is made to your letter of 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


APF.iUVbi^i tor color n .d 1 Ini ah provided aatis- 
itofcoiy oaytiiicaUwi <*?• fumiaiiad 
showing **ja uatual a~v.~»ivo ..cj?dna*a 
of j.uvoltt a.*ips as raqulrtd by pars* 
GSV and ubb oi jLo ;>ix*oif lent Iona and 
abraslva a,,, rebate la usod as required 
by pars* 607 end U50 of tha tfpacifi- 
nations, 

«.lacj: and bit* farrasso 
Sample ,/2 


(J. B« artina . osaio Company) 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

Sy direction of the Supervising Engineer. 

C u'!o\. . Very truly yours, 

Assistant Superintendent of Project Management. 

P C mam 


Form 2 


16, 10VS. 


• T. KirctfeMt CdMfcMfttlon Jo. , 
oventh. end L«m*« ice -^reefc, 
6nvf?r, olo # 


Sirs: 

Jtae# 6, 

Reference is made to your letter of 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 

lie oe. Id of torm^o, 1, frm the J# 3. 
artinn hoealc aoupiusy Is , onorally eatlsfno&ory 
fop color for toilets nod pooji# ro^ovop. 

It does not contain abrasive pe-ate as re- 
q lre>1 l rj parti rcpha 607 and 665 of the Specific 
cut lone* It la therefor© rejected an-1 cm ere 
requested to forward sanplas of terrazzo co lyln^ 
strictly with the terns of your contract for con¬ 
sideration. 


ho action is fceinjs te&en on sac Is #8 in that 
it le not the color deatrci. 


A copy of this letter, together with approved samples 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 

Very truly yours. 


cctra 

.i roj. • 


Assistant Superintendent of Project Management. 


Stone work and finishes. 


U.S.rint, Denver* 


PW-SK-6B 


James % Owens 


Denver, Colorado, 
June 9, 19156* 


Supervj sing Engineer, 
Public Works Branch, 
Procurement division, 
Washington, D*C. 

Sir: 


In reference to th** extec sion end r-fno ielihg 
of thu U..u. ?'int in Denver end especially the 
terrazso finishes as specified: 

For torrazzo floor® on the Pbovc oantlonoi 
work m'jo specific tions provide, binder parugroph 
6S9 "thet tho aggregates of terrazzo shnll be 
white unless otherwise noted or ‘•pacified. For 
percentages of white *nr! color chip*? sea no too 
on drawings." In this connection, there nr> no 
notes on the 1rowings and one would assure from 
thii> language that the amble chips fcr terrazzo 
should be all white. 

However such a finish is considered im¬ 
practical for the toilet roor floors, due to 
employees tracking smears, groaao and dirt in 
from various rooms an shops. 

Attache herewith is a memorandum from Mr. 
Skinner, Superintendent, requesting th» t the finish 
on the terrazzo floors in the toilet rooj s be 
composed of a suitable combinetion of black and 
White chips that will render an appearance less 
troubleso e to keep clean. 

Un er date of June 6th the contractor sub¬ 
mitted terrazzo swcples Nos. 1 am 2 as furnished 
by J.B* Kartina Mosaic Co. for approved. So in 
view of the Superintendent’s reuuost it is recom¬ 
mended th? t the sample containing the mixture of 
black and white chips be approved in lieu of the 
white spedfiel* 


Stone *;ork & finishen 6/9/36 


Since we ere to have white structural glass 
partitions awl w^nscote around these rooms, 
uo believe that a floor finish composed of 
black and white chipe will render a more 
pleasing effect than a solid white finished floor 
surface« 


Yours very truly, 
James D* Owens , 


Construction Engineer 




June 9» 1936. 


Mr. Janes D. Onai, 

Con* t ruction Engineer 
In Chars* of Operation*, 

Denver. Colorado. 

A>car Sir* 

2 hereby request that the terraao floor for the 
bath and teUet roans In the Melting and Refining Depart- 
iilj >ou con* true ted of the eooblaatlon of the blaefc and 
white c-ilp, ae in our Judynent thle wUl suit our purpose 
much better than a white - or area a lighter fleer. 


RespeetiUUy, 




SEVENTH AND LAWRENCE STREETS 


DENVER, COLORADO 

TELEPHONE MAIN 5314 

June 19, 1936 


rocuremont Division, 
labile Works Branch, 
Treasury Department, 
Washington, D. C. 


Re: US Mint 

Denver, Colorado 


Sir: 

tie are resubmitting under separate cover sample of terrasso 
as furnished by the 

J. B. MARTINA MOSAIC COMPANY 

of Denver, Colorado, for use in connection with the a- 
bove project in accordance with plans and specifications* 

This sample contains the non-slip aggregate as required 
by the specifications* 

V,e wish to thank you for a prompt approval of this sample* 

Very truly yours, 

F* J. KIRCUIIOF CONSTRUCTION CO. 



700 Lawrence street 
Denver, Colorado. 


CC Job 

CC Washington Office 
CC C.:>* 






cct t 


Form 2 


Di 


lit**? 


*«fu»# t?, 

/. ircaii f at ruction Oo#, 

? Ih M *r^.c^ |«,, 

. ***** *, La\o. 


Sirs: 


Reference is made to your letter of 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


•' >» r - of acorn It * mit h, frw tc* c 

aauf aciurin, Coapaay ie ua*PtUf»ci^rjr in tt*%t ut« 
a# • of fatty matter it i;** aiai'-ma 

h>i It ' .«*<- not o*«s WKi.-'fiaa* t«*t# It ta 

for* roWit. • n«t aa'i-'t# ehoal b<* sub^itt^iA 

for t#*t. 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 

Very truly yours. 


mttm 


Assistant Superintendent of Project Management. 


r: r . * •., um 


r s -n 


*'w i •» u • 


'* i* ■ 

** I, 


***** *a ' 9. , 
******* 


^’«N wtt*i tv 

*A¥ *ur»:«irijtff| 






rt viU i*« »#%ur«9l£rrjr to 
#f ftMim fn*m i* .flirt*** 

****•» *f •„*, «*>£« 









j dirtovloa or feHo $up»rrl»lj»g Ea^inoor 
‘©afimatlan aulUd 
ootJE 

A Mf 










t*M»« 



ccj DE 

cojProJ. 


EORM 4 SE 


C LC,, KIHT 


June 4» 1936, 

F. J, Ktfcohhof Conntmction Co,. 

vOC Lawinoi tmt f 
onv-r, Colo. 


Gentlemen: 

The following samples, marked for consideration in 
connection with your contract for the construction of the 
above-named building, have been delivered to this office 
without letter of submission: 


Asoholt Varnish froa c ; urtry Wf*. Co. 


DO YOU WANT ACTION ON. THESE SAMPLES? If so, forward 
immediately letter or telegram of submission. Any delay 
resulting from failure on your part to comply with contract 
requirements in this respect is your responsibility. 

Copies of this letter are being forwarded to the District 
Engineer and the Consti*uction Engineer. 

By direction of the Supervising Engineer. 

Respectfully, 


K. 


Administrative Assistant to 
the Supervising Engineer. 


EBLsat 


sss 


Juns 13. 1936 


Trocursaont Division. 

Publls Works 8maah, 

Trsnsury Ds>artn>snt, 

Washington. D, 0. 

Hsi 0. S. Mini 

Dsnvor, Colorado 


iln 

to ars transmuting undsr saparats eovsr on* •napls of Asphalts* 
Tarnish, as aanufactursd b/ ths 

110 MURTHI 

of Dsmvsr, Colorado, sad to bs ussd la eonasetlon with tbs 
abovs projset. 

Ws wish to thank you for a prompt approval of this sanpls. 

Tory truly yours. 

F. J. KinCHHO? COMTWCTIOH COMMIT 


AHXtlss 

Job j 
Sons Offloa 

o.iy 


431 Woodward Bulldine 
Washington. D. C. Offlea 



H 


July 3 , i93« 


Procurement DlvUion, 
Public Work* Brandi, 
?raaauxy Department, 
▼aahlngton, D. C. 


s*i u. a. uint 

D«t«, Colorado 


Sin 


har»»tth one mmpU of d«phaltua Tarolah, 
Federal Specification TT-T-51, m manufactured By tho 

MC UUBTXr UABU7AC70BIR0 OOMPAIT 

of .Tenver, Colorado, and to be used la eonnaotlon 
irlth tha above project. 


*• wish to thank you for a prompt approval 0 f thla 

▼ary truly youra, 

F. J. KIRCHH07 OOSSMUCTIOH 00, 


la. 


431 Voodaard Bulldin* 
faahln*ton, D, C. Offlea 

ABKiiaa 

CC Job 

CC Hone Offi <*e 
CC C.l.v 


Procurement Dlviiloa, 

Public Work* Breach, 
treasury Department, 

Washington, D. C. 

Be: 0. S. Mint 

Denver, Colorado 


Sir: 

We *re traneeitttng herewith one sample of Asphaltum Tarnish, 
federal Specification ft-T-51, as aanofaetared by the 

mc muhtht hamotactoiiio compact 

Denver, Colorado, and to he need In conneotion 
with the above project, 

f# wish to thank you for a prompt approval of thle enable. 

Tory truly youre, 

F. J. KX8CHB0F OaMSTHJOTXOB CO, 


431 Woodward Building 
Washington, D. C. Offie# 

AHKjloe 

CC J oh ^ 

CC Mono Office 
CC C.S. 


Form 1 SE 


TVER, uOLO * T T 


l< '**^1 June 3, U36, 

Fi J. lrchhof Construction Co., 

ttr/eatn *'aa Lawrence St a., 
snvsr, Colo. 


Sirs: 


Reference is made to your letter of > . . 

submitting certain material samples for consideration in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use wherever materials of such character are 
required by the contract: 


■ Lite . kellec 
/F7-v-;i Tjrna II 
(fcal urtry Mfy. Co.) 


A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for identification 
samples representing the approved materials delivered on the * 
site for use in the work. 

By direction of the Supervising Engineer. 

Very truly yours. 


E^L:me 


Assistant Superintendent of Project Management. 



•• *# 


E’ORfi 4 se 


tv rv" r f , m 


1 ny 6, 1936 

s r -31 

. v. > r i-c’lhof Confctrictlon Co.* 

700 Lorrence Strsot* 
env*»r, Colo. 


Gentlemen: 

con ne cSon f wwryour S cont?act7o^th f0r conBi «ration in 

^nTKf 


Tt-V-51 Varnish froo th# Koliurtry Ufff. Co. 
*hit» Bhellao * * • f • 


lMnedia? e lTl!ue l A or I ? N 1 0H THESE M»MW If so , 

resulting from failure ™ ^submission. ^ d °^ ru 
requirements in this respect is^^^'^uontraet 

Engineer'and to tta Dlstrtct 

By direction of the Supemsing Engineer. 

Respectfully, 


VE 

ProJ. U* 


Administrative Assistant to 
the Supervising Engineer. 


n t 







art* BM*. 


‘C ' ■' ‘ L ^~ 

ttahu 



•*(bJL deifc 












A i u 



, //' $-f/. [a o j 

jlLmJ** T lj 



^ /l/jcu^ (J^.-Cw'-A ft/uUu/^w 

(\j-Uw Lvw ||v & 0 * 









April 11, 1986 


Procurement PiTieion, 
Public lorki branch, 
?r«neury Department, 
Washington, O. C. 


Sir* 


*•« tJ. S. Mi at 

I>onror, Colorado 


* are attaching hereto a let tar fnrn u» T .„. - _ 

Construct ion SaeinAnr , - , * J***s 0* Owens, the 

* ai * l » For your Information. 


Very truly yours, 

F. J. KIRC^IHor COlfWHUOTXOSr Ca-PAHT 


481 Woodward Building 
Washington, D, C, Office 

AHKiles 

OC Job / 

CC ttoae /floe 
OC 0.1, / 


enel. 


April 30, 1936 


Procurement Division, 
Public forks Branch, 
Treasury Department, 
Washington, D. C, 


list U. 8, Mint 

Denver, Colorado 


91r: 



showing detail* of construction of ths natal work 
the above project, as prepared by the 


VOSMKR 3RK2T MBT4L WORKS 


of Denver, Colorado, and to be need In connection with the above 

roojactt 

Shop Drying Ho. W - Ontalln of louwrod font Hood 

(hop On* lag Ho. 3k - Datall* of louwrod Toot Hood 

Shop Drawing Ho. 3 - Dotatla of Dutton and Doe?- Plaahlng 

a wiah to thank j ran for a pronpt approwal of that, .hop drawing,. 


7 «ry truly yours, 

y. j. KiRcrmop coh-'"’suctio* cdmmst 


431 Woodward Building 
Washington, D. 0. Office 


A-WKaee 



ancle 



April 8, 1936 


Procurement Divioion, 

Public Works Branch, 

Treasury Popartwont, 

Washington, D, G. 

Ret 0. 8. Hint 

Denver, Colorado. 

Sir t 

Ve are transmitting under separate cover samples of soapstone, shoving 
color range and texture, as furnished by the 

JOHK C. REKTSS A COMPACT 

and to be used in connection with the above project: 

3 Samples Merited *-304 - for flooring, treads and 

platform 

3 Samoles Harked A-205 - for cove, 
fa wish to thank you for a prompt approval of thesa samples. 

Wary truly yours, 

I. J. naCRHOF CONS'^-JCTIOH COMPACT 


431 Woodward Building 
Washington, T). C. Offica 


ASX: las 


OC Job 
CO Ho#a 
CG G. . 



Form 1 SE 


April u» 





•r* otlon 

ruoe 


Sirs: 


Reference is made to your letter of 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use wherever materials of such character are 
required by the contract: 



4 X IK | U 
« * 18 * IV 


('«»*««• *’?»!* * 1* y Co.) 


A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for identification, 
samples representing the approved materials delivered on the 
site for use in the work. 

By direction of the Supervising Engineer. 

v% * 


Cc{K<f>srfT3on 

CCt 


Very truly yours, 


fi* £l 7 £ 


w 


Assistant Superintendent of Project Management. 


April 4, 193(1 


Prociraraant Division, 

Public Works Branch, 

Traaaury depart raent, 

Washington, !>, C, 

Hat U. S. Mint 

Denver, Colorado. 

Sirs 

We are transmitting herewith In triplicate shop drawing Ve. 1, shewing 
details of soapstone work, as prepared by the 


JLLBSRHKE STOSS CORPORATION 


of Virginia, and to be used in connection with the above projeet. 
Ve with to thank you for a proept approval of thla shop drawing. 


/ 


Vary truly your* 



f. j. KiHCHHoy cowsvhjctio:: coi(past 


AQKi lss 


CC Job 
OC Homo 



\ 


OC 0.--.. 


/ 




ancls. 


// k 


431 Woodward Building 
Washington, D. C, Offlea 



Form 1 SE 


)CNY ft, OOLO,, MINT 


IMU31 


April 8, 1936 


. J. fcrohhof Co ntruotio Co* 

7Q0 Lawranoa sc. 

•nv«r, olo. 


Sirss 


Reference is made to your letter of rch !«*, 

submitting certain material samples for consideration in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use wherever materials of such character are 
required by the contract: 



"Hondo*" 


0*i ^nt or Paint 


( rJon Co*) 


A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for Identification, 
samples representing the approved materials delivered on the 
site for use in the work. 

By direction of the Supervising Engineer. 

oc: DC 

OOSProJ* U. Very truly yours, 

ccl Kaufman 


EBLi at 


Assistant Superintendent of Project Management. 


Form 1 SE 



1 


i“rtl 3 r 1^6. 


’lrchhof OoaitxuntiOQ uo,, 

%rt r A'rra io® cti., 

tuv^r, Colo. 


Sirs; 


Reference is made to your letter of fn-rh r. 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use wherever materials of such character are 
required by the contract: 


^ fil 

(*jpeh*or Dftiikl aIb Co.) 


A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for identification 
samples representing the approved materials delivered on the * 
site for use in the work. 


CCI DC 


By direction of the Supervising Engineer. 

Very truly yours. 




Assistant Superintendent of Project Management. 



April 3, 1936 


Procurement Division, 
Public Work* Brunch, 
Treasury Department, 

taebington, D, C. 


Be: tf. S. Mint 

Dearer, Colorado. 


Sir: 

Wo auee transmitting herewith sar.jle of lorvdex Cement Water Paint, 
os manufactured by the 

BjSAEiiXllI COMPANY 

and to be used where cement water oaint is specified on the abore 

project. 

We wieh to thank you for a pronpt approval of thie sample. 

Very truly yours, 

P. J. KIRCHHOP COUr*"HTTCTIOH COMPACT 


481 Woodward Building 
Washington, D. C. Office 


ABKtlee 


CC Home Off 1 
CC C.Bj/ 

CC Job 


CuLo,, MUff 







iprU 3, lUod. 





for £idti+, ioJ fU&£\. 


* J. , Xrclihoi Construction Co., 
/tiventii and L . .rones ..troeto, 
euvsr, Colorado. 


Centlozan.: 

R%fm > rour contract . i .lac ana remodel- 

j.:m- vhc ;Int ot Denver, Colorado, you i_.ro now advised of 
-ucj-pproT^il, subJett to contract require ,*ntj, >f . off man 

pedalty t'ompany * 8 /8 thar^oafcatic trap, naiad in your 
letter of larch £7, 

1 ®dlc3 of this letter vill bo sent tLa construction 
engineer, the district engiaoar, ana your anhiiu ton reo- 

resent&tive. r 

iy direct ion of the tfliforYisine iua^inser, to w^ont 
uay fur ■tiler corresponds co ou cds subject .?uould be 
: ddroseed. 


/cry truly yours, 


iuper iuteuaeat, 

lecht. icd l lglneering o©etiou 













March 37, 1936 


Procurement TH Tie Ion, 
While Worke Branch, 
Treasury Department, 

Baehington, D. C. 


Bet U. 3. Mint 

Nearer, Colorado. 


Mr: 


Peference la aade to the abore job regard!a* the 

v^'vlah to adrire you that we will uee 

3PXCULITT COMPA*T»S 


ichaaleal equipment, 


7 


7her»oetatic trap #8. 

Be with to thaak you for a prompt approval of thle Thermo static trap. 

▼ery truly youre. 


f t J. KIRCHHOF COSSTBUCtlOH COMPAQ 



ACT: lee 
OC Job 

CC Hose Office 
CC C.B.-*sC' 



Construction Engineer Owens, 
Denver Colo. Mint. 


DLi’Tfi.R, COLO., MINT. 


SA-MH 


l£arch 20, 1936* 


F. J. Kirchhof construction Company, 
Seventh end lawronce Streets, 

Denver, Colorado. 


Gentlemen: 

Reference la made to your contract for extending 
and remodeling the I£3nt, Denver, Colorado, and to 
office telegram of February 7 and office letter of 
February 28^ in which you were advised that Kofftnan 
Specialty Company’s themostatic traps fr8 or 418A 
were satisfactory for use in this work but to state 
number you intend to furnish, l^ase give t:iis flatter 
prompt attention. 

Copies of this letter will be sent the District 
engineer and the Construction -Jiglneer and your 
Washington representative. 

By direction of the Supervising Engineer to whom 
your reply s lould be addressed. 

Very truly yours. 


Suporlnt ende nt, 

Mechanical ngineerin ■ ection. 


EORM 4 SE 


OTJIffH, OCtO. nUT 


CCS D£ 


6l»3l V"*rea 28* 1 138. 

. J. trirofehof :on#t*ac?lon C©.* 

?00 L^wrmicc ;t«, 

D«mr«r, Colo. 


Gentlemen: 

The following samples, marked for consideration in 
connection with your contract for the construction of the 
above-named building, have been delivered to this office 
without letter of submission: 


P©aicx Rt^r Point f*o* 

the warden to. 


DO YOU WANT ACTION ON THESE SAMPLES? If so, forward 
immediately letter or telegram of submission. Any delay 
resulting from failure on your part to comply with contract 
requirements in this respect is your responsibility. 

Copies of this letter are being forwarded to the District 
Engineer and the Construction Engineer. 

By direction of the Supervising Engineer. 

Respectfully, 


Administrative Assistant to 
the Supervising Engineer. 


XL:** 


March 26. 1636 


Procurement Division. 
Public orks Branch. 
Treasury Department, 
Wash in#: ton, D, C. 


HKi U. 5, Mint 

Denver, Colorado. 

•lri 

*• ara transmitting under separate cover the followinf 
samples of hollow tile, ae meoafnetured by the 

DSWTKB 98WBB PIPE 1 CUT COVPJLKT 

of Denver. Colorado, and to ho used In connection 
with the above projects 

4 Samples - 4x12x13 - Smooth Side r Iollo» 

bull din* ''tie 

4 Samploo - 8x12*12 - Befular Scored Hollow 

Buildinf Tile. 

Ve with to thank you for a prompt aporoval of thoeo 
•ample*. 

▼e*y truly youre, 

P. J. IiaCHHOF OOHSTHUCTIQH CO. 


IHIi lee 
CC Job 

CC Home Office 

CC ML/ 


431 Woodward Buildinf 
Washington, D. C. Office 


Form 1 SE 




* 



1 Uexch 24, 1 136* 

F. J. Ftrchhof Construction o., 

'.evsaafch ana h*svmG's Sts ., 

WW*T, OlO. 


.Sirss 




Reference is made to your letter of 
submitting certain material samples for consideration'in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use wherever materials of such character are 
required by the contract: 


J 


Asphalt Primer 


30* A,Rnh r lt v alt 


< r, ird a yon, Tue .* 


A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for identification, 
samples representing the approved materials delivered on the 
site for use in the work. 

CC5 By direction of the Supervising Engineer. 

ccsKhufaan 

Very truly yours, 


£3L:”1S 


Assistant Superintendent of Project Management. 


Form 2 


'■ -’VOk, C'H/'., ^jrr 


/ 


/ 


. J. Xurohhsf Constriction Co. 
tfsvanth and Lavrsnos ftrsst* 
anvar, Colo. 


Sirs: 


Reference is made to your letter of *S. $0* 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 

A fHCTEDt 

, «p»r Vurniah 4 T ir;»sntlnt 

* NIIH hlnasst 11 mM 1» U«4 natlm nitty 

' mu m y mo cun# 

4 ry Run L**« 

* inahirt- >Hjlcr Co.) 

altnlnia Potto 

<w, . Brent* ' o^ tr work*) 


?tit following t’lttiltt or* unsatisfactory. Thty 
«rt thsrsfors r*4*ct*<l, «nd mm »anpl*« should bo *ub~ 
silttod it on urlf dots for ttott 


how '.ln»i>fd oil « in that ths lodlnt nushsr Is too lov* 

nlualnun liquid * In that ths vlaootlty 1« too ht^h and 

ths nonvolatile oontont Is sUflfctly low. 

wfUto paint, sold proof - In that it dots not octroi? 

with rsvilrsiwmt* of r* ra .1 «*45 of ths soaoirioatlon# 

ryar, typo X - lit that ths rronvoi tilt s:nt*nt it 
too hlfh. 


s#r>K 

oofprsj. i• 
oetKaufttan 


>o notion Is hsm t«Ksn on ths ry*r, tv « %r *mos 
7yn# 1 Is upr^lfiad. 

A copy of this letter, 

en 4tm T f, wruu 


By direction of the Supervising Engineer. ^ ol1 * * 0 nr * ths alt*. 


Very truly yours. 


Kfll tat 


•i.;;;ic i ■ Suj • rintendent of Project Management. 


March 6, 1336 


Procur*G!cmt Division, 
Public *ori'e Branch, 
?re«*ur 7 TVoart^ant, 
Washington, D. C. 


Sir: 


U. 8. Hint 
Denver, Colorado, 


We are tranenitting tinder separate 
racjmfactured by the 


cover one sample of Boiled Oil, aa 


arctkr Daniels midland oo’^aht 
and to be used la conaeotion with the above project. 

•• to thank you for a proapt approval 0 f this saaole. 

Very truly youre, 

P. J, U’5C*'?!)T C0V37* *CTIOI COM?AJrlf 


431 Woodward Building 
Washington. S. C. Office 

AIKiiee 


D3HY3B, COL KTOT. 


Copy for C.E.Owens, at bldg. 


Timaury Db^ruuv*^. 
OFFICE SURP^BINfi AROHflW. 
February L6, 1956 ♦ 

SA 3 U J trf»rr6d to tko ^ 

F. J« tirohhof Construction on aM * 

Seventh and Lawrence -treats, 

Denver, Colorado. 


Gentle&ent 

Reference la made to your contract for extending 
and rer.odeli:.g the Mint, Denver, Colorado, and to 
office telegram of February 7, which adviced you that 
Hoffman Specialty Company 1 # thermostatic trapa #8 or 
$18 a are satiefaotory for use in the mechanical engineer¬ 
ing work. Fiasco state which number you intend to fur¬ 
nish. 


Copies of thla letter will be sent the District 
Engineer end the Construction Engineer. 

By direction of the Supervising Engineer to whom 
your re>iy should be addressed• 

Very truly yours. 


Superintendent, 

Mechanical Engineering Section. 


Pebrunry 34, 1936 


Procurement Division, 
Public Works Branch, 
Treasury Department, 

~ "hington, D, C, 


He: U. S. Mint 

Denver, Colorado. 


Sir* 

’* "I 3 {£«' uh «» '•>‘■"1 --Pl~ ot «<>«»« 


BIRD AMD SCM, ISC. 

of Chicago, Illinois, and to bo used In connoctlon "1th the above 
project! 

1 Sample - 30 lb. Asphalt Hoofing Felt 
1 8ample - Aeohnlt Primer. 

*e wish to thank you for a prompt approval of these svsples. 

▼ery truly yours, 

p. J. kxrchhdp ooasrmcritm co. 


A*ST:lee 

CO Job / 

CC Eoue jWT Ice 
CC O.B.v 


431 Woodvard Building, 
Washington, D. C. Office 


Form 2 


, • . . 




Ftb. t?, 


F. I. rirehhof Construction Oo., 
eaenth l»»*rtno« Btr-ete, 

mover, Oolo. 


Sirs: 


Reference is made to your letter of J a. 7, 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


A*>- 

/Co t f»r nofio itch 
y 14 o«l ? r -It 
S\h twnh lt 

<^tr4 4 ■'So.) 

Tht •« ol* of"Enlistt is unsatisfactory 
in t&"t the ?oftftT.lu. r»olnt to too hi*?... It is 
t»*r'.foT* r*l*oi«d *v% a non #&*?!« tti.oo.ld b* tui— 
nittKl *\t "»n * r rly 4«tt for ©0B3lti»r~ -loo. 


A copy of this letter, t^fether with approved samples, 

is being forwarded to the construction engineer. , **h -ill or 

identification Ottavio# of tho * nrovcd «*teri r lt 64UT*r*4 

By direction of the Supervising Engineer. "or On <<* 

00 2 DK li ‘ «« 

Very truly yours, 


VRL : at 


Assistant Superintendent of Project Management 


CClDB 

CCs?roJ. 


D mrfii, COLO. MINT 

Form 2 


February 14* 195C 

SB-31 

F* J, . IroMMtf Oonat n-otioa Co* 
hove, th t\r d lAwnaoo street# 

Driver $ Colo# 


Sirs: 


Reference is made to your letter of !<?-• 4* 
submitting certain material sumples for consideration in 
connection with your contract for the above-named building. 


APFfiO VMD* 


For color. 



ro.ienade uoof Tile 


jponlah Koof Tile - It will be aatie- 
factory to uee typo V* til# pro¬ 
vided it ie laid to 3ioet the entire 
a&tlefactlon of the conet ruction 
engineor* 


( aim xiflu^ lie Co.) 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction o«' the Supervising Engineer. 


U. 


Very truly yours. 


FACiaen 


\osis -1 v S ' r vntendent of Project Management 


b 



DmmSR, COLORADO, IIUT 



t- 



February 7, 1£S6, 


Hr furred It ti/r 


... - 


f'rw kis fftiiAn itcfi and ftim 


F. J. Eirchhof Construction Company, 
Seventh and Lawrence streets, 

Denver, Colorado. 


Gentlemen: 

Referring to your contract for extending and 
remodeling the Hint, Denver, Colorado, and to pre¬ 
vious correspondence relative to approval of materials 
and appliances for use in the mechanical equipment v/ork, 
you ar© no* advised of the approval, subject to contract 
requirements, of the following, named in your letter of 
January 51: 

FUSIBLE SAFETY SMTCH: Dull Dog Electric Products 
Company, SO ampere, 3 pole, type A. 

S1TSRSIKG SWITCH; Allen-Bradley Company, 1 HP, 

S phase, GO cycle. 

Copies of this letter will be sent the Construction 
Engineer and the District Engineer * and your Washington office. 

By direction of the supervising Engineer. 


Very truly yours. 


superintendent, 

Mechanical Engineering section 


V:CH 


• - i- 




UbtitMTf y, i»m, 
r*o«r#«o*t Ulri*l* a i*** 


*• I* MMJI 

**•»*& 

£*»v»r 


truatiea OMii'ftMtjr, 


ar N«mWI 1» >»» Makar al*b* 

£a£? ^rCdf Lt i 2"£2i* *? t ' J, «* «»tr..t ra«al*MMt«, 

r«- ^£; Mirari^^ rsrs iLrsr 1 :* ,r * ,,; 

krlM aoO ratar. fraa «U i5 nlStiJ* fOX =»•••"• 


Nfrla t—4aa » ttftafcaalaol ^Iit—lif. 


CO KFIR&ATl 02f 


la lltu of ;«o. 0*A approrad i*taa*»r Xf t lwaa. 


CC* Piatrlot -jtu lr.ocr. 

Dintriot ?$, 

086 Mow io*t offlM, 
aaaaa City, Uaourl. 


Jooatruotlon Lamina or owana. 

S. la%, 

Soaror, Colorado. 

Advise which of the thermostatic traps approved is.installed 


TtBiteiB 


* i Cv; j*, :I.Ti 



,abruary 1936 

8A *‘* Kr; a rrrdte the 

t. 1. Urchhof C untruetIon ««,.*: *» •'•■■" t 

eveath auod Lawronea * trsets, 
louver, Colorado* 


OftUMMU 

i Haforriag to your ooctraot for extendi* and 
Iron(Odell** th« l int, .weaver, Colorado, you are advised 
/of too approval, subject to eeatreet requirement a. of 
v tho 'ooorlty -ire ~*or Company 9 a <»u*t| yhai fffi f#d 
o > nar <s ;> la your l<vttor of Jar m* rv in , Tor 

naoiTTii tho iwiahar.lcal a uipment work. 

40 requested la office letter of January 16, »laa«« 
submit tho following Information 

ualblo aafoty saltah - iranalla -laetrlc Company, 
30 a&pere, 3 pole, vpe catnlo^. 
avaraieg ewitefc (coatactor) - llan- r^dlay 
Colony, 1 P, 5 phase, 50 aycla - bulletin 
?06 • 

ea ten leal traps, (combination). 

Alee atrta what ar >r not you Intend to fur: la* tho 
, o-A thermostatla trap approved in offiao latter of 
ooasJ>er 0, 1933. 

Copies of this latter will bo rant the district 
engineer, t ie coaetr etion anginaar and your i.aaMngtoa 

representative* 

By direction of the upervislBg in* Id ear to whom 
your reply should be addressed* 

Vary truly youra. 


iopsrlntenderit, 

lechanisal engineering action. 


JLDlBf 







February 3, 1936 


T»r>cur«woat Division, 

°ublle ^orko Branch, 

Tro.^irary Dooartannt, 

Hushlagton, D - 0. 

Rat 0. 3. Hint 

)onver, Colorado 

Slri 

Roforonc# la a»4e to th® approval of Machanlcol ^quiponent on tho abov* 


,,raj«ct 


v# with to s'lbsdt for your approval tho following lt®»® which woro prsvioualy 


Thoroootatle tropa Ho. 18-*. If t««tad by tha Motional Buroau of 

Standard®, otlwrlia No. 8-A. 

Mechanical tropa co^bl fiction Koffaan 34 -?. 

Your orocsot approval of tho abovo two itoaa will »4. 


Tory trolly youra, 
F. J. KIRCHHOF CO 



co?r>ATr 


431 Woodward Building 
Washington, r *. C. Offtc# 




F»broM7 3, 1936 


Procurement Division, 
Public Work* Branch, 
^reagury >#nartnent, 
Washington, D. C. 




Sir: 


Bei tt. S. Mint 

Denver, Colorado 


Vo 


•ro transmitting herewith 

Caulking Comoound to be 
»* i^anofadturod hy the 


one aaraole of Arco Dura 
usod In connection with 


D® Calk gun grade natural 
tho above project, and 


4 

ARCO COMPANY. 


We wi ih o thank you for a prompt approval of this sample 



Yeiy truly yours, 

*. J. KXttCHHOF OOSKIDCTIOI COMPANY 


AHKsies 




431 Voodward Building 
Washington, D, C. Office 


Pebruary 4, 1936 


Procurement Division, 
Public Vorkt Branch, 
Trc- vary Department, 
Washington, D. C, 


»ir: 


Bat U. 8. Mint 

Denver, Colorado. 


*e are transmitting herewith the following samples of Hoofing Tile, as 
manufactured by the 

Hxm Hoonna tile cawpavt 

of Denver, Colorado, and to be used in connection with the above project: 

3 Pieces marked “A“ 

3 Piece* rs vrked rt 3 rt 
2 Pieces Plat Hoof Dock Tile. 

*• are also att chlng hereto ea»*lo of tile taken from the present building 
to oo osed in comparison *-ith the ner snmoles. 

vleh to quote as follow* *r.p© u letter received from our sub-coatrector, 
the Heins hoofing Tile Conany, relative to the eamplee w rkedo^A" and 
*B*t 

“The only difference between sample “4* and “3“ lies in the cut of the 
tile. Sample “A* le cut exactly aethe tile on the present building 
end the top cut corner rests upon the lover cut corner of the tile 
above and to the ri^vtj thle give* very little elde lap and It vaa 
found necesssry to point all of the tile on the pre'ent building 
with cement aortafc which has proved very unsetiefactory, doe to 
the fact that the job has to be repointed tran time to time and that 
one tile cannot be removed without removing the whole section. If 
the tile are cut as per pattern “B«, they could reel over the pan 
of thetlle which would give sufficient elde lap to prevent the trouble 
on the present roof.“ 

*e ^leh to thank you for e promot approval of these samples. 

▼ary truly yours, 

A!IIC: lea 

CC Job / T. J. KXRCHHOP COBDTHUCTIOH COMPACT 

CC Home Office 

00 C.I.V 

431 Woodward Building 
Washington, 0. C. Office 


Form 2 


1 , JGLC. KIHT 


awi 


February 1, 1936 


t . j. Klrehhof vonotrueiion Co* 
Seventh and latvranee Sts* 
weaver, Colo. 


Sirs: 


Reference is made to your letter of i ; \ . 

submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


£4 oz. *-ced Coated crimped Copper for 
Gutters 

24 oz. Lend Coated Copper for Valleys 
and Flashing* 


(American Brass Company) 


\j 4#ii 


' ' j ^t4^4M £ Cyt M /* -f-" 

4 . W 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 


By direction of the Supervising Engineer. 

Respectfully, 

CCt&aufi-*an 
CC:-roj.M. 

Assistant Superintendent of Project Management. 


LliPliacc 


Form 2 



labruary 4, 1QZZ 


. J. ircbhof Construction Oo. 
7C0 -asrtaca streets 
veuver, Colorado 


Sirs: 


Reference is made to your letter of 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


APPROVED! 

Structural f'lass 

1-1/4* fcite, for fronts 
7/8 - • laminated for partition* 

7/1G* ><Mta, for base and cop 
11/32* ' 'iite, for walmoot 


(vitrollto) 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 


Respectfully! 



Assistant Superintendent of Project Management 


LBPjecc 



Form 2 


COLO- MINT 


January 30 f 1933 


SK-51 


9. i • ^ir.:hhoff Construction Co. 
7 it Lawrence Si, 
i^nver t Colo- 


Sirs: 


Reference is made to your letter of , r . 
submitting certain material samples for consideration *in 
connection with your contract for the above-named building. 



HAROWAIS - nalefc US 10 

*>ooic ^et 94 x 300.\ x £10 
Boor Closer 3002 III 
(Sargent) 

Cutt 8010B, 4-1/2" x 4-1/B" 


(Lawrence) 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 


Respectfully, 


CC :D£ 

CO:FroJ.rf 


Assistant Superintendent of Project Management. 


LBPjmoc 


Form 2 


i* j* i t colo, urn 


61-31 


Jauiuiry £$, 1036 


• . J. -lrc'ihof Co i» true t ion Co. 
Seventh end Lamnot *t». 
jenver, Colo. 


Sirs: 

Reference is made to your letter of £4, 

submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


AFPftOVJOi 

Spring Bronse '.'aatU^retrip 

{Ideml »uofciii v.eethermtrip wo.) 



A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 

Respectfully, 


tt» t wL 
C'tJaroJ .14 

LBl jnoo 


Assistant Superintendent of Project Management. 


Form 2 


ecu., i im 




January £4, 1036 


V* J. Klrchhof cpnetruutioR Co. 
*.*vsntii sad ^mroau* Streets 

...•nver, Colorado 


Sirs: 


Reference is made to your letter of j „,,aary EO, 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 



A " J iOVXCJ 

1/4* ?c II shad >'ir® Claes 

(. Issiiiippl) 

1/4* * li.ts Claes 

( >oiiehftd *■*.«, lex) 

1/4" t»fcf.eurs Vira Class (:.urmlcx) 

(i lue htdgs) 

J 3/16** Crown window ulans, select 

v quality 

fiibtsy-Owsns-Ford) 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 

Respectfully, 

CCtDB 

CCiProJ*M. 


JLEU? : 2:0 c 


Assistant Superintendent of Project Management. 


January SO, 1936 


Procurement Diviaioa 
Public r orlct 3ranch. 
Treasury Department, 
v*shln?ton, P, 0 . 


let U. S. Mint 

'Denver, Ool credo 


3iri 


^e ere trsnmaittin# herewith the following eamples of Olaee with the name 
of th .uf acturers, to tt need in connection with the above project! 

2 SamT.ee - Reglex Claes — B7VJE HI iJGrt 0LA;v', CORPORA? IQX 

'* Seales - Polished ifuralex Wire Claes — BLUB RI9G® GUI S COPPTPATIO B 
?. Samples - 3/16" Heavy Sheet Class — LI33EY TGgjys FORD GL/U>S CO, 

2 Samples Polished ' isco Ire Glass — MISSISSIPPI OLA8G COMPANY. 
fro thank you for a prompt noproval of thee# sample*. 


^•ry truly youre, 

P. J. KI^CHROP COIlSfRUCTIOl! COMPART 


431 Woodward Building 
Washington, D. C, Office 


ART*lee 




January 20, 1936 




Re: *J. 3. ¥int 

tmnrnr, Colorado. 


Procurement division, 
Public ♦’orks branch, 
Tre>tgury department 
Washington, 0, C, 


31r: 


I« .ccor-'.nc. .l»h >dflc.ll,i, 4» th. «h 0 T. proj.et.. 

•tftching hereto aoprovols from the Construction Engineer, 

' r * "•*•* dweng, authorising u* to concrete certain 
sections of the building. 

This le for your Information. 


Vary truly yours, 

?. J. Kivcmyy aw?fiu<»ioir oo</pawt 


451 Woodward Wullding 
Washington, D, C. Office 

AHlCtiee 

CC Job / 

CC Hobs Office 

cc e.f, \/ 


Qd c 4 *' A 
dd ««• o4**» 

Cd W \ 

vifcj yw 

0* O' UUf^ 
*2J ».jj; , T sr« 


V I 4 J% ' U •*,. .3U * COiVT A 

}k«JlrtX0* 

« ?• 4*>v >>*x fs^vw«(|uB* 

»*c*fu»t o\ tv* pa JJfT** 4 

HU* i«r«« d* wt* j» ** coira»**« o«««r*|» 

^ StfOPfg* p*&*fo :^o» Jjjb (^oau^urctjju j&jm—I* 

soco5-,?'UC«» ** fp ^*cf±r9*t4 i»e «* *p« *??•>** *• **• 

af*» 


qoj 3 X.X 1 J 0 * 

I 8 ^ 4 4 ’ <J* jf T 


^.sraj nsttM' j* c* 

w *<•*«**£. jtotowLutu^to# 

MKJP __ 

*JO0* 


HVPR 

2 . Sr 4* (*•! 

1 





U itx-rtA l 

&LM-2- •* 

£jreir53n 



January 34, 1936 


Procurement OlTlaion, 
Public *orke Branch, 
treasury Dao*rttaent, 
'<»aahington, D. C. 


Ha: tf. S. Mint 

Oenver, Colorado. 


Sir: 


'« «r. tranmlttlng boronIth on. .aapl. of W.athar-.t ripping. apring 
br»n» for —ting r.H «1 hlngad nooning,. ™naf^ tt r.d 


KSTAI, WSAflCtt 57HIP CODPANT 

aboTa U nrojoct? 10rftd0 * ““ *° "* ’“* d ln .nh th. 

™* *“£• *° «pl“» previously mibraltt.d la oar l.tt.r 

of r*comb«r 28th nnd roj.ct.d by you. 

-e -l.h to thank you for a prompt approval of thl. sampl*. 


*aiy truly youra, 

p. j. rihchro? coirsfaucricar oo. 


Hat , 

rob / 
Iff 
!.K.T 


AHK:ia* 

CC Job 

CC Home Jiff lea 
CC C. 


431 Woodward Building 
Waehlngton, n, C. Office 




January 35, 1936 


Procurcw&t Division, 

Public orks Branch, 

Treasury Department, 

Washington, D. C. 

Re: U. 6, lHnt 

Denver, Colorado. 

Sir: 

e are transmitting herewith the following samples of'taftcond* couuer, as 

produced by the 

ARKRXCAN BRASS COUPAHT 



of Anlsonla, Connecticut, for the use of our sub-contractor 
THE VOSMKB SHEF.T MSTA1 WORKS 
of Denver, Colorado: 


1 Piece 34 os. Lead Coated Copper crimped 30# Coating, to be used 
for gutter. 


1 Piece 34 os. Lead Qoated Copper flat 30# Coating, to be used 
for valleys and flashing. 


We wish to thank you for a prompt approval 0 f these samples. 


Very truly yours, 

r. J. FX^OHKOP COH'T'-vUCTlON C^MPASY 


431 Wood»ard Building 
Washington, D. C. Office. 

ARK:let 

CO Job / 

CC Home Office 
CC C.K. y/ 




/( 

January 25, 1936 


Procurement Division, 

Public Works Branch, 

Treasury Department, 

Washington, D* C. 

P 1 ' 

Re:U. S. Mint 

Denver, Colorado 

ft 

Sir: \ \ ; ! 

Reference is made to your letter of January 15th in which you asked 
for the make of the counter balanced freight elevator door, to 
be used on the above project. 

" e wjsh to advise you that this door is made 


SECURITY FIRE DOOR COMPANY 

> jt 

for the use of our Sub-Contractor,, 

,j ■-it 

THE OTIS ELEVATOR COMPANY. 


Teas door r as r iown on Otis Elevator Company’s drawings which we^e 
approved by you on January 15th. 


Very truly yours, 

P. J. KIRCHHOF CONSTRUCTION CO. 


AHK: ies 
CC Job 

CC Horae office 
CC C.E.v 


431 Woodward Building 
Washington, D. C. Office 


January 37, 1936 







Procurement Division, 
Public "ork* Branch, 
"rnnuury ’''eoArtment, 
Washing on, D, C. 


Rat tf. 3. Mint 

-anvor, Colorado. 


Sir: 


arc transmitting herewith the folliwlag samples of Tooting notarial 
as manufactured by the 

BIRD COMPACT ^ 

V 

and to be used In connection with tho above project: 

1 Samnle - Asphalt 
1 Saranle - Coal Tar Pitch 
1 Sanole - Asphalt Pelt 
1 Svnple-Cosl Tsr 'alt 

o vi*h to thank you for a prompt aporoval of these samples. 

Very truly yours, ^ 

P. J. K2RCHH )f CONSTRUCT I0\’ CO. 


431 Woodward Building 
Washington, D. C. Office 


AHKtiee 

00 Job j 
00 Home wTfiee 
gO C.*'. v 



; 


GonsUuciie ttlW 

.» c 

0 .^, 0 ^ 


s 


January 28, 193$ 


Procurement Division, 
Public Tories Branch, 
Tresury Department, 
Vashlngton, D, 0, 


Rat U. S. Mint 

Denver, Colorado 


Sir: 


e are tranaaittin* hara Ith the following aamolaa of Vitrolite Glass 

at manufactured by tha 


LIBBST-0 7SHS-F0RD GLASS COVPA1JT 


and to bo used In connection with tha above project} 

Too Sarnies — To ba used for Bass and Cap 
Two Samples - Laminated for Partitions 
Two Staples - 7or Stiles and Mulllone 
Two Samples - Ashlar. 

*• ** #h t0 thAjdc f o* * prompt approval of these staples. 


▼aty truly yours, 

P. J. KIRCWtOP COMSTRUCTIOM 00 


431 Voodward Building 
Tashin^fton, D. C. Offici 



AHKt las 
CC Job 


mr. 5*3104 


MK*m § couOm, uint 


% - 


tSE.31 


January 14, 1936 


• J. .irchhof cnstru tion :o. 
7th A L*wr»not utraata 
Janrar, ?olo. 


irai 


Aa raquaated in your lattar of Daoeabar £7, 
thara ia bain* Inclosed herewith guile color 
anttolaa to b* uaad ao noted oa drawing Ho. 1*4, 
with the exception of tha following, in connection 
with your contract for tha constriction of tha 
>env*?r, Colo., Mnt. 

Color .’104 ia to ba uead where £101 la not' d 
on drawing, and color 107 where oclor 104 la noted 
on drawing. Aa requested in your latter, three »«ts 
of oolora wara delivered to your »aehlngton raoraaant*. 
tlva. 

A o^r>y of thia latter, together with duplicate 
color aettplaa, la bain:; forwarded to tha oonatru; tlon 
an nt?er. 

Ry dime tier o' the Supervising '£n t Lnaar. 

V^ry truly yeura, 


•na\' 'nt 'u^ori ten ’ant of 

Project -ann 'a-r^nt 


00? 

oci roJ • 
cdKaufmim 







/^fo^/sr 


BUILDING /J. S, . MjmT'.. . CITY .. (%>t-o. 


, ’ PLASTER PAINTING 

FINISH 


Color Number 


Kind of 
Wood 

Color Number 

No 

picture 

mold 

Below 

picture 

mold 

Above 

picture 

mold 

Ceiling 

Painted 

Varnish 

Waxed 

Public lobby, first floor_ 





Basement. 





Public lobby, passage 





Basement. 





Postmaster’s room. 





Public lobbv-- 





Postmaster’s passage. . 





First floor... 





Assistant postmaster’s room. 

P. 0. workroom___ 





First floor.... 









Second floor. 





M. 0. and registry division... 





Second floor. .. 





Mail vestibule. 





Third floor.. 





S\ room.... 





Third floor______ 





P. 0. inspector.. 



/) 







Offices. 



JMTA 

- 

JtL/-/... 





P. M. toilet .. 




7 

Court room.. 





Carriers’ toilet.. 





Judge’s suite.. 





Other toilets.. 





Interior iron and steel. 





Secondary stairs... 





Radiators... 





Secondary stairs, halls. 





Ext. iron above first floor 
except at mail vestibule.~ 





Stair hall, first floor.. 





Ext. iron below first floor. . 





Hall and stairs, second floor.. 





Exterior wood. 





Hall and stairs, third floor_ 





Flagpole.. 





Corridor, basement.. . 





Mailing vest, iron and steel... 





C iors, second floor.. 





Tin roof..... 





Corridors, third floor.. 





Ext. sheet metal__ 





Other corridors. 










Court room .. 










Judge’s suite. 










Offices.. 










Files and storage. 










Note. —Cornices to be painted same color as..... . 

Note. —Register faces and risers to be painted same color as walls. 
Pipes at ceiling same color as ceiling. 


REMARKS 



Form 1667 

TREASURY DEPARTMENT 
Office Supervising Architect 









































































































Form 1 SE 


«ei m 

octKaufman 


• 1* Ktro -?iof UMat low Co, 
?th * ts tree t* 

uww, 'oU, 


Sirs: 


Reference is made to your letter of '*C* 4 # 
submitting certain material samples for considei'ation in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use'wherever materials of such character are 
required by the contract: 




C e urtry i f . .) 


A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for identification, 
samples representing the approved materials delivered on the 
site for use in the work. 

By direction of the Supervising Engineer. 

Respectfully, 


SHU at 


Assistant Superintendent of Project Management. 


Form 2 




January 8* 1936. 


as-ai 

iwsrxing-uail-^arvin ~af© wo., 
Grand Boulevard, 
daudltoa, Ohio. 


Sirs: 


Reference is made to your letter of j aiu s t 1936 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


Ar.iiOVtDj 1/4" plate glass 

l L1 bbey- u; ena-* ord} 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 

Respectfully, 


LBPiftuc 


Assistant Superintendent of Project Management. 




* •- 141 


8, lwOO 




J* a. 










f. 


4. -o. 

££ &£"""• «**• 




V<nmm *\tx& i tnt, 
T « thirty ft** 


'*nv '* ton 
».stl .• f? 4 c: jry. 


Ctm,?* 



^<*4u #aAmt of <uat '^«K%ai 





FAC? me 









Form 2 


T rr 


00 


trr 


C'.'l.O* 


Jtouhi., , I9£c 

diit—U 4 . 

’• • ^ *a cos trust loa Co* 

litwout: ea. i.u»ire*iC© Streets 
lo.voi, C.)lc» 


Sirs: 


Reference is made to your letter of » kC 0 

submitting certain material samples for consideration in 
connection with your contract for the above-named building. 

sample* ox teive cotta fruu the Fonder 
Terra Cotta. C om pa n y are unaatif-.L'&ct'.iiy for color. 
•jh&j at 1 ® therefore rejected au<i .<ew to.. >lo« ahow- 
in^ ;ox© larger blecv a pets and with a tody shov¬ 
ing & little ujore color titan ca:;ml© o. . 3. :1B - 
but not as ctuch color as i. 35117 should be sub¬ 
edited for consideration* 



A copy of this letter/-^eth©iv-W4*h^4pp»oved. samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 

Cl eDS Respectfully, 

'JO l r*o1. M* 

CC: iuiufman 

Assistant Superintendent of Project Management. 

PiiC«asm 



Form 2 


colo. . Bif r 


****** Bw nhiy 2?, 1936 

H ««rnl VRnrvln f,*f# C . 

J v anil ton, Ohio 


Sirs: 


Reference is made to your letter of October 17 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


. * 5 ® J/* plat# rla#a la unsatisfactory 

In that th# #a»plc do## not b»*r the oanufao- 
turer_# label of quality ra required. It i# 
t ter«ror« rejected, and « new aaaol# should 
b# submitted to this office for oon«id*r«Uon. 


ocj 


A copy of this letter 
is being forwarded to the 

By direction of the Supervising Engineer. 

Respectfully, 


construction engineer. 


HOW:at 


Assistant Superintendent of Project Management. 


Form 2 


, ;f W-. # 


i «l P#o. ao, i 'a 

J. y tTchbof Ccnmtractiors •o. 

*ionnUs mr%. I^rone* I fcr^tm 

olo. 


Sirs: 

Reference is made to your letter of -'.jV* 1 , 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


Tit# Matesl* of volfciseo MuUiof ©oenouao fro« 
€o\ort?tio Mldtri i-mly t <»inrny it ui*»*$tsf otorjr 
in It tfi«l ivsc ilMiitosie tU^tly -ai »t inasi 

ISrMljr. 

Tt i« tft *£*? ■■>? * -ssC s a^- ^scui<3 

l>a *afc‘«i ifc y K* vi *.n *■ rljr da to .‘‘or toot* 



A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 


CCS £ 

ccs? 'jufaKA 


By direction of the Supervising Engineer. 

Respectfully, 




•Lias 


Assistant Superintendent of Project Management. 


Form 2 






UAvvh 15, 15^6 

nr-31 

. <7. Irchhof Cin^lNtUM Co. 

^t.': ±.*.t UtrrMot fetp**ta 

mv r, Colo. 


Sirs: 


Reference is made to your letter of $b, 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


¥h« oanlklm.; coaprcuni frm tht xrao Coaoany 
in urtsati*f«<3tory in tH*t it -tains arnrhl* *nd 
IwHgh in n 1/4* joint b«rt»t*a llic.aton* bloeVs 
bafctrs thf s train wa* apollol. It 1* tb*p*foro 
rojocted arid * n«w aarA# *haul^ b« 
ftt an anrly for lent. 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

cr .j By direction of the Supervising Engineer. 

eojProj. U» 

not I annual Vej v trul y y° urs > 


m :at 


Assistant Superintendent of Project Management. 


Form 2 


DB.NVLF., COLO*, 


MINT . 


£ 3-31 


J nu&ry 2, 1736. 


I. J. ILirchhof Construction Co., 
IfcYtnth hi Lawrence it ret ts, 
Denver, Colorado. 


Sirs: 


Reference is made to your letter of jCm ££ 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 

APPROVED* 

. eatherstrips: 

Ee*'d and unper side itrio 
Lower side strip 
Liner strip 

till strip - provided width is es 
sr-ocifiod i-i Paragraph 779 of 
the spcci1icstions• 

(Ideal Met. i cotherstrip Co.) 

The soring bronze meeting r:11 strii U> unsatis¬ 
factory ia thst it is not the ty,->e re Hired. 

It is therefore rejected and e new sempl© 
should be submitted at an early d£te for 
consideration. 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 


CClDE 

CC:Proj.M. 


Respectfully, 


HO-Yswfr 


Assistant Superintendent of Project Management. 


Form 1 SE 


> 1JJIV , ^l*C» 


jw. 10, 


. ,1. IroWjof oMuructtM Oo. 
HflAlU i, A U : wrenoe 'j%Mm 
Honvari v*3Xo. 


Sirs: 


Reference is made to your letter of vLgm 
submitting certain material samples foi* consicerHoron in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use wherever materials of such character are 
required by the contract: 


J 


Oulfcirv Cosr*oaaa 

(;<att*nU*l4 Or«*»* 

s 



A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for identification, 
samples representing the approved materials delivered on the 
site for use in the work. 

By direction of the Supervising Engineer. 


cot OS 

cctK«uf«an 


Respectfully, 


Assistant Superintendent of Project Management. 




December 30, 193S 


Pracnr«5reent TMwiei->n, 
Pnolic WnrVs lr*ncta, 
Treasury Dep«rtr*>nt, 
fpshlncton, C. 


R*t <J. V, Mint 

Denver, Colorado 


8<rt 


if* re subirUting herewith thirteen item of oeint products, Ustod below, 
for use in conjunction with the ebowe project, 

These have been «snufoctured by the 


M TWHAFT-fF ATLOH COWPAWY 


of Denver, Coloredo. 

1/4 8*1. Raw Llnsend nil 

1/4 0*1, Bulled Linseed Oil 

1/4 Qal,Drier ^-D-651 Type 1 

1/4 Oal. Drier W-TVAF1 Typo 3 

1/4 0*1 Turpentine 

1/4 0*1, 'fcpsjr Varnish Ert. *^r Int. 

1/4 0*1. ATurninure Liquid ^rt. or Int. 

1/4 Ool Acid Proof T m»rel-«hite 
1 Tb. •Mwilwire ^-ste 
6 Lbs. Dry Ted Lnpd 

5 I be. TTMto L* id Poete, ??—^•351 

6 Lbe. Zinc Orlie Psste TT-Z-3^1 French Process 

* Lbs. White Lead - Whiting Putty, W-P-791, Type I. 

fe wish to thank you for * prompt epororal of these samples. 


Very truly yours 


F. J. TIRCKFOP COWSTROOTIOir OnKPAJlT 




mctles 

CC Job 




J 




December 30, 1936 


Procurement Division 
Public Works Breach, 
Treasury Department, 
Washington, D, C. 


Attention: pt-SA-KS 
Be: U. 8. Hint 



Denver, Colorado. 


Sir: 



Xn a m wear to your letter of December 17th, vltli reference to approval of 
various mechanical equipment, wish to advise that In accordance with 
your request, we are attaching the following information: 

1. Certified test sheets of the Vacuum Pump. 

2. Revised Drawings of hot water heater and tank. 

3. Details of American Blower Company fans. 

4. Catalog of the Roller Smith Company giving detail* of Air Circuit 
Breakers, 

6. Catalog of Benjamin Slsetrie Manufacturing Co pppa y giving details 
of Circuit Breakers. 

6. Detailed drawings of main switch board of Benjamin "lectrlc 
Manufacturing Company. 

In letter of December 17th you advised that the Hoffman Specialty Co^any 1 * 
Thermostatic Trap Mo. 8-a was rejected as being obsolete, fle are 
attaching hereto copy of wire from the Hoffman Specialty Company In 
- Mch they advise that the trap ie not obsolete and w# aslc for your 
refconslderatIon. 

te also wish to advise that Pressure Reducing Valve Mo. 227 Is not for the 
water supply but Is for the steam supply line and we understand that 
this valve as qtaaufacturdd by the MoA.lear anuf Picturing Company should 
meet Specifications. 

The fifth item on Page 2 of letter of December 17th approves the Thermal 

Circuit Breaker as manufactured by the Meetinghouse wlectric 4 Manufacturli^: 
Company. In the next to the last paragraph of your letter of December 17th, 


Sheet 2 


13-30-35 


Procurement Division, 
Public Works Brunch, 
Treasury Department* 


you advised that we had not submitted Thermal Circuit Breakers, "e eoild 
thank you to correct this discrepancy. 


Ve wish to advise that the Circuit Breakers *>r lighting Jo be furnished 

by the Benjamin Electrlo A Manufacturing Company are the Westlnghouee 

Delon Type AB. 


We would snored ate your immediate consideration of the above In that ; • 1 *** 
about ready to start the new vault In the old building *** n * u * t _ h * v *. 
approval of switch board, vacuum pnwp, ate., in order not to delay this 
work. »e would thank you for your cooper tion and consideration of the 
above as soon as possible. 


Tery truly yours, 

y. J. WBCHHO? COMSTmTCTlOM COKPlIT 



Washington, D, C. Office 


PBXslee 
CC Job 

CC Home Office 
CC C.B. 


Enclosures 


December 38, 1935 


Procurement Clvtoio&, 
Public Works flr*?5'‘h f 
Treeeuay Department, 
Weshinjtoa, 0. C. 


sin 


He* IT. s. Mint 

neovor, Colorado. 


* e nr * aub»iiitla« herewith the following 
an raanufactured by the 


Semples of 


ather-st ripping 


I^lAl MfiSAL 7 jSATH 8B n*RIJ* GnMr»jUfY 
of Boulder. Colorado. 

Tberio ere submitted by mr eub-oontractor, the 

Bim.hiw: mmsnnr* ixmxxrj 


of saver, Colorado. 
The samples ere ns folloeei 


Tor 

Tor 

p or 

for 

Pur 


head* ftr.d sides at top ertbh 
i b' , v«d till (this Cftii be eoj vldth) 
^idee of bottom »?sh 
nesting rail 
liner etrlp. 


?• Wish to thank you for a prompt approval of these ««Mylae. 


▼«ry truly youre. 


F * J - £i«cnao? c-»rrr»x?rcB cntvAm 


431 Woodward Building 
Washington, D. C. Offloe 

Pfflftioe 
CC Job 


ftacamber 78. W36 




Procr.ir*'w«nt THvlolo®, 

Public VP ortrs Branch, 
freaaury Department, 

Vftrhinftton, ", C. 

Bet U. s. Mint 

Denver, Colorado, 

sir* 

"lth reference to the Burvett n oor* for the ebeve project which are 
furnished oy our aub-contr'ctor, the 

J. 8. 'nfORf! COtCUifY 

ofPhilsdelphtn, Pannnylvenle, wish to advlaa that they have 
nnhhttted the following Hat of electrlcd equlynont to ha used 
by thaasj- 

Hrrfffiit Right An*la Geared H»«1 Voter, ><% manufactured by tha 
wm FUC^IC COVPARY, Of Tayton, Ohio 
1 H.P., 220? 60 cyda, 3 Phaaa 

PUSI3LE * * FfTY SWITCH* Vjmufectured by FRANKLIN *3LEC"mC COMPANY of 

Philadelphia, Pa. 

30 amp., 3 Polo, Type a (Fuses not furnlehed.) 

LIP I? 3<fITCH* 3*&r«d typ* at iiAauf actured by OKNSRAL ELECTRIC C T^paVT 
Type L3-424 

RKVRRStM SWITCH* (Contactor) Aa manufactured by AlLKN-ScDLEf COMPARE 
1 H.P. Bulletin 706, Form RT, 3 Phase, 60 Cycle. 

PUOT BUTTON STATIC?* An manufactured by AlLSW-BRf.nLSt ''o»c»wy 
Bulletin 900 W-1036, narking 0PSH, CLOPS, STOP 

?o with to thank you for approval of thin list. 


Vary truly yours, 

F. J, KIRCHHOF C0ISTRT7CTI0? QOVPftST 

SKi lea 
CC Job 

CC Home Otpot' 

CC 0.1*/^ oadwr-rd 3uilding,WaRhington, D. C. Office 


December 3*» 


Procurement Divlw'oe* 
public *orre Branch, 

Treasury D#wrtBtnt, 

f*efclo*cton, n * C. 

Set U. S, Mint 

Denver, Colorado* 


SHn . 

. thr*>* set* of color ch*rt* *nd 

Will you kindly ««nd on liw»«»t*iy 
■chedule* for the nbovo projot#. 

«- *ri«r*rs «»s s^srusr 1 of 


Weiy truly your*. 

f. |, prr— COBSTHOCflOS OWfeVT 


431 Woodward Building 
ninptton, $* C« Off tew 


P*Ktle« 


CO Job 
CC Pew» 
GO Ce^w 



December 27, 1956 




^0 


teas 


Procurement division. 
Public '“forks Br«cb, 
Treasury Apartment, 
Washington, B* C. 






Be: U. S, Post Offica 
Pueblo, Colorado. 


Sir: 

W« are transmitting herewith two samples of terra? 20 , as f\xrnishad by our 
eub—coatractor 


THS J. B, MAKTIHA MOSAIC COUPAKT 


of Penvsr, Colorado. 

Theta are submitted in accordance with memo specification of August 2nd, ahich 
has been approved by you. 

Tn transmitting these samples, we wish to call your attention bo the fact that 
the brown sample is intended for the border in the lobby in accordance 
with paragraph S of memo specification of August 2nd. 

lu Paragraph 4 of this memo, you call for a pure .rhite marbie chip field. 

«e did send such a sample last June covering the original -ork, b^t 
rather than have you approve this sample we are suggesting the ***£• 
which we are submitting herewith, which we h*ve termed a li^it colored 

terrazso. 

Our .ub-contr°ctor, th. J. B. Bartlna Mo««l« Oompmjr. t" .uVnlttlu* thl. 
sample has advised us as follows: 

"Knowing the traffic condition that this floor has to stand andwhich Is 
subject to the dirt tracked in from the streets by the jubUc , ^e 
believe thnt a colored floor like the one we are submitting will be 

much more satisfactory because foot-marks and J lrt * 1 ^° 

. w much ns -o ild on a pure whits floor. *» also believe that same 

will clean easier with less maintenance cost and will ka ! p * 
h.tt.r fr..h .ppe^ranc®, thi. 1 . «r.ly » “ 4 ^ %5£L 

to ..11 oth.r mtarlU. «« th.r. 1. “ WPSltt. 

corroowd oO SQ* ftSnt. th. .prlnkl. i. C.MP0..1 


Procurement Division, 
Public Works Branch, 
Treasury Department. 


Sheet 2 


December 37, 1935 


The above change in color will be at no addition in contract price, but 
in the event that you still want the original pure white warble, as 
stated previously, kindly indicate such approval, as we will be glad 
to carry out your wishes. 


Very truly youre, 

P. J. KIRCHHOI C’HSTBUCf IOW CCmPAHT 


431 Woodward Building 
Washington, D. C. Office 


TBKile* 


CO Job 

CC Home OiXfce 
CC C.B, 


December 36, 193? 


Procurement Division, 
®ublic ^orks branch, 
Tre»»mry Department, 
Washington, D* C. 


Re: 3. S. Vint 

D«nv®r, Colorado 


Sir: 

Vl%Yi reference to the sbnvt we are sujpoittiug the follorin/j term cotta 
sanrolee, v Toe. 35—15, 25—17, and .*F—1^, 

We are submitting herewithunlso a email piece « f granite which we* need 
at a guide. 

Saraole 35-18 It eoawwhat darker than the others but this material It 
to he used only In the cornice of building which ie anorcrlately 
50 foot above the level of the eye. It ie thought that thie will 
natch more uniformly the grrmlte taking into effect the distance. 

The above information wee submitted to us by our sub-contractor, 

•res vsamn • mm . cotta coupaht 

•ft<i we would thank you for your prompt consideration. 

Very truly yours, 
f . J. KIRCHHO? CQMST3UOTXOH CO. 


Bit lee 
CC Job 

CC Home Office 
CC O.K. / 


431 Woodward Building, 
Washington, D, C. Office 


radiator ratiioj 


4 

A 


Tint cum company 
"CRANK" 


Eelght 

lichee 

3 Tube 
Sa. Ft. 

4 Tube 

:.a. ?t. 

5 $ub« 

[e it# 

6 Tube 

v^t a t» e 

7 TUb* 

sc. rt 

M 

3.1 

4.2 
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Enc. 16538 



DENVER, COLO., MINT 


TREASURY DEPARTMENT 


WASHINGTON 


PROCUREMENT DIVISION 
PUBLIC WORKS BRANCH 


IN replying quote the above sub 
XCT. BUILDING. AND THESE LETTERS 


PW- SA-ME 


December 17, 1935 


Construction Engineer Owens 
Mint, 

Denver, Colorado. 


Sik: 


Referhins to contract of F. J. Kirehhof Construction 
Company for extending and remodeling of the Mint 
Denver, Colorado, 

THERE IS ENCLOSED A COPY OF OFFICE LETTER OF THIS DATE 
APPROVING MATERIALS FOR USE IN THE MECHANICAL EQUIPMENT 

work. Your especial attention is invited to the fact 

THAT TUBE RADIATORS HAVE BEEN APPROVEO AT RATINGS GIVEN 
IN SCHEOULE HEREWITH IN LIEU OF MANUFACTURER'S CATALOGUE 
RATINGS, AND AS RADIATORS IN ACCORDANCE WITH THE APPROVED 
SCHEDULE ARE LARGER THAN THOSE OF MANUFACTURER'S CATALOGUE 
RATINGS ROUGHING-IN MUST BE PREPARED ACCORDINGLY. YOU 
ARE REQUESTED TO CAREFULLY CHECK THE RADIATION WHEN IT IS 
DELIVERED TO BE SURE THAT IT COMPLIES WITH THE APPROVED 
SCHEDULE, ANO TO GIVE PARTICULAR ATTENTION TO THE ROUGH¬ 
ING- IN SO THAT RADIATORS OF THE PROPER SIZE IN ACCORDANCE 
WITH THE APPROVED SCHEDULE MAY BE INSTALLED. 

BY DIRECTION OF THE SUPERVISING ENGINEER. 


Respectfully, 



Superintendent, 

Mechanical Engineering Section. 


Form 2 




: . ii --'anof • -ion »• 

*v n b -tv. J^v/ronc* %x«9%9 

v r, ulo. 


Sirs: 


Reference is made to your letter of 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 

*m*nr|?* 

/ raion 

V u\t* f,#«d uiUnf ?utty fqr'toattn* >/ 

(s c urtry Hfr* fin. > 

. *■ lirvl- • t H* ur to o *} 

^ .H« ■-•*. ’• ri-'f \Ax * n - . ■ e.) 

fb# Hollo*! an uftifttt*. tmjt 

• r« vbtr»f w 5r*Ja** *n---^1o« about . b* ous-** 
a! <i.i * riy *nto f'r t«mti 
'An-*>» it - «« ■- • to la* riu^ r is t *-o to-;, 

Inc nid® ii JVln h-t lx cent- Ut sc-mm i«^9 «>1- 
i ?»****£ of dt boir. * tso oxitlo. 
rl or • in Win it not ry within 6 aour* shon 
•lx«ni ita r*w oil In thn nwvsrrtion of 

1 to li, mfi tfeo !••••< •; esr;V* i« tin to-, 

"■■olios <•%•*'; **6 tl - i .«*t iu0 loiiw nuiibif *n At 
l*-*i contort «r/j t -a U * 


C{. N 

cci < r tuf«wn 


is 


A copy of this letter, together with approved samples, 
being forwarded to the construction engineer. 

_ * tfco oiU for*a*4 

By direction of the Supervising Fn^ineer. 

or two on h* oi * 


Respectfully, 


T&lzm 


Assistant Superintendent of Project Management. 


CHICAGO PUMP COMPANY 


VACUUM 


BMl 


PUMP 


FOR. 


, — : TAT ^ TllU g j5uILi - InO, D .Iflftlit, OOLOI ADO 


RATING SQ. FT. E.D.R. IfiQQQ 


.DISCHARGE ffiESSURE LB./SO.IN. gQ 


PUMP SIZE OR CATALOG NO. jy ^ _PUMP TEST OR SERIAL NO. 12. 3L/. ~ 

0F M0T0R BALDOK -™ --HOR - EZ» -H.p._g^- 


CURRENT fo + Q t 
CYCLES- QQ - 


MOTOR FRAME OR MODEL NO.. 


336- 


_VOLTAGE. 


_ PHASE _3^0- 


_FULL LOAD SPEED 3 / 7 OQ 


_ AMPERES. 




jiotqr serial no,, a 174086 ~ B 174068 


SHOP PRODUCTION TEST READINGS 


OPERATING 

CONDITIONS 


SPEED 

R.P.M. 


AIR PERFORMANCE 


IN. VAC. 
RECEIVER 


DROP AT 
ORIFICE 


ORIFICE 

SIZE 


C.F.M. 


WATER PERFORMANCE 


LB. PRES• 


G.P.M. 


MOTOR OR DYNAMOMETER DATA 


VOLTS 


DYN. SCALE 
AMPS. 


WATT INPUT 


CALCULATED 

B.H.P. 


3C55A s teal 


4 

42535: 


*- V ? 4 Q - 
■ -as*, i iL73Q 


5.6 —i & 


g Steal 
"tax “ 


ei L740 


5. £» —i d.G — 


m 


li_ 


5. 0 o.G 5 /10 


ii^U 


-si jr- 

2 0 . -Q 


G4.Q 


ieae- 


O.Q<- 83.Q 




1G5Q- 


1700 


1.80 

1.33 


W*~ 

JUUSl 


5.5 5.5 7/04 


£.00 30.0 B3.0 


1U70 


-2+0- 


er 

TYPE OF AIR FLOW METER USED . 

ROOM AIR TEMP. DEGREES F._ 


, Orifice 

1/0“ Thick C a llbrafwd/ rg 11/ by- 

- 66 ^- _WATER TEMP. DECREES F._ 


-G&2 


THE ABOVE SHOP PRODUCTION 

ANCE UNDER STANDARD CONDITIONS 

as Defined by the sta ndard co' 



READINGS INDICATE THE 


.5 inc: 

'CR t: 


IS HG. 




TING AND 

-5" 


WATER CAPACITY IN G.P.M. 

SIMULTANEOUS 

CAPACITY 

MAXIMUM 

WATER CAP. 

B -0 

n n 

WATER AND AIR TEMP. DEGREE F. 

160 160 

inn ica 

WATER DISCHARGE PRES. IN LB. PER SO.IN. 

31.7 22.0 

Ifcvrv it 

30.0 on .a 

VACUUM INCHES OF MERCURY 

2*5 


SAT. AIR CAPACITY - C.F.M. AT ABOVE TEMP. AND VAC. 

e. izn_c »<•- 

3 RA O t A 

r» i w w. iw 

BRAKE HCRSE POWER CALCULATED 1 ( RO 1,06 

TfW C|1U- 

use-sue- 


CERTIFIED CORRECT 
CHICAGO PUM^CAjPANY 

BY. 



-22C 


42535A 42535B 42535A 42535B 

■ml 


8 IGNED BEFORE ME AT C? 
THIS JJ& ' 


ENGINEERING DEPT. 


-_DAY GF. 

NOTARY PUBLIC 



NOTARY SEAL. 















































































line. 53267 


umvk& $ 001 * 0 * raff 


December 11, 1935 


.\i — 31 

F« J. •irchhof Construction 
Seven tn and Lawrence Sta. 
^•onver, Colo, 



Sires 


As requested in your letter of Jecesber 6, there 
is enclosed herewith a set of e ( uide color samples to 
be used as indicated on schedule on drawing #1*4 and 
as follows in connection with your contract for the 
construction of the enver, Colo., int. 

Color 104 ia to be used where color -101 is 
required by drawings. 

Color jl07 ia to be used where color #104 is 
required by drawln s. 

4 copy of this letter, together with duplicate 
samples, ia beir\ forwarded to tne construction engi¬ 
neer. 

hy direction of the ;upervis3r*> ~i\._ineer. 

respectfully , 


Assistant uperintendent 
of Project anat eijient. 




CCsDE 

CC:Pro j» M. 

CCiKaufinan 

PAC:aem 




BUILDING £V/r^<P Jr/7rtJ /V/J/r CITY Z?£A/M2, £<?/<?■ 


PI \M i. 1 v PAINT: N< *. 

(\>l *>u \ i Ml;;.u 


No 

pi ! r* 
mm*I* I 


IVIow 
l»c ore 

hi oil i 


1 ’ ' i ' I !!tne*. 

P . 0;,, Vl v * .. 

P* ti* a Nr* r«»o;n,... _ 

P* tin hU“ ; n *<:<' . 

A ' 'f:iht j • If. ;i 1 • r< . ; 

M O. * r< * • i ’ r y •! i \ i -1 - • r i 

Mail \» l»!> lr . 

^wrc I*iHMl* 

P. < N i I i S| H • t •' t>r . ... 

(> f I«• I s .. . 

Ml Ictilc : . 


N’< • »:hL« : 
roe • 1111 • i 1 
Mail* ball. 
IP.fi ai. I 
IP.I! :UMJ * 

WFiT 

( n ,i*: n»-. 
.1 '.Im 
( mImc, 
l 11 • in. 1 


-airs. ! all . 

fir ! floor. 

♦ air-. M* ol I f!*.or 
‘ r r i!• : r 1 floor 

-n-o-al »io. r . 

1 i t I’o 


M.ov e 

pi 11 re ( Vilinji 

in* >1< 1 


•i. 


.! 


Pnsrment 
Hao ; ei t 
PuMie IoIjPn 
I ir-t, floor 

i ■ »1 logr. .. 

Si*n»Ti«l floor 
Serofhl floor 
I !uni floor 
*1 l,ir»l floor 


/// Mua. M/-+ 


FINISH 


< Nn.oit N i mi 

Kim> or 

\\ . mi) 

Paint* 1 \ a M av l 


Court roam .. 

.FitLcN room _ _ 

Interior inm . .. . 

F a liatora 

\ A. ir .mi al»o\ e tir>t floor 
I t. ir*m below fir>t floor... 
Iwterior woo.!. ... 

1 I air pole . 

Mailing x astif 
fin ruof ....... 

P\t. sheet meinl 


f i c cofur f 


Non Register faces ami risers to l»< pa a 
. -• ^:1P Pipes at ceiling same color as teiliug 

REMARKS 


t* l sunr (*.lor u >s 


BUILDING 


r 


/*/ wti n . 



I * *//.* r. 

CITY 


. t I s 


/" 




























































Form 2 



Dacoabar 4, 1935 


f. *. rirehbof construction c© 

Sarauth ft Lavraaca Streeta 

b «n\«r # Colo* 


Sirs: 


Reference is made to your letter of roreii'car ' 7 
submitting certain material samples for consideration in * 
connection with your contract for the above-named building. 


kaaonr* uichor* 

tarratail Anchor lot 
Brick Anchor \ 

i tone Anchor / 

tarra cotta Anchor • 

Brick Anchor ire 



{floor Accessories* Co 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 


Respectfully, 


CC IDS 
CG 

LBPlrocc 


Assistant Superintendent of Project Management. 


888 


DftCMiW 4, IS.^8 


Procuro»ent 
Public "orka Bnnch, 

Troooury ^oportaoat, 

*»»hin*fcon, C, C. 

3*J U. 3. Mint 

Doaver, Colorado. 

Sir: 

s 

« ore trojualttUff herewith on. «**"ale of gwhtt*, a* wanaf-etarad by 

^IS MO M05THY tftffU?A0901f]fa CO«?W 

of '•»*«■. ‘ olorido, ud to b« used in connection "Ith the ebore project. 
79 *l*h to thank you for a orowot epproral of this «w>l*. 


P«ry truly youre, 

r. J. FIWH'ROF OOnSTHJCTIOl 00. 


431 Vood^ard Building 
Washington, f>. C. Off loo 

AHItles / 

Job 
Homo 

C.I. 






Procurement Division, 
Public ”'ork* Branch, 
Treasury department, 
Washington, 0. C. 


Sir* 



December 6, 1935 

He* V. S. Mint 

Tbnver, Colorado 


T# * ould appreciate haring you advise ue as to the baked enamel finish to 

b ® n #d f ®~ metal doors and frames, in connection with the 

above project. 


Our sub-contractor for this work le urgently in need of these colors and 
we would appreciate hiring you advise us with the least possible 
delay. 


Very truly yours, 

F. J. KIHCHHOF COISTTTJCTIOH COWPABT 


hHKjies 


CC Home pfflc 
CC Job / 

CC c.b* 


431 bodward Building 
Washington, 0. C. Office 


Dec©atoer G, 1935 



(f 


Procurenent Division, 
Public irk* Broach, 
"'re^sury Department, 
Washington, D. 0. 


Slri 


Re* U. S. Mint 

Denver, Colorado 


r uppleoBoatin^ our latter to you of Docewber 4th, at which tloe we submitted llet of 
plumbing and heat’ng equipment, ve ere no» lifting: bslow nochanical equipment 
specified under conduit and wiring to be used In connection with the above 
project. 

Lighting Distribution Panels, BEKJAMXV ELECTRIC IKUiCJFACrJRm COMPACT 
Catalogue Ho. VAB4L 

Main Switch Bo«rd, BEBJAMIKf ELECTRIC IttKUrACTOBISO COMPANY 
Detail Drewlng enclosed. 

Main clrmilt-brahsr, Uartufacturer-ftOLUl-S I TO, fype H.D. 

Thmnam n Brokers, Manufacturer^wESTIHOHDUSS, Typo Delon. 

Safety Switches, Manufacturer, SQUARE D C M^ABY 
Catalogue Bos. 84?®; 84743; 88351. 

▼suit Mat Cabls - Manufacturer PARASITE wins % CABLE CORPORATISM 

fvade "sae-Paranlte. 

Rubber covered wire. Manufacturer—HAZARD IHSUTJiTRD TI"E vorjts 
T rade nams-Raterd. 

Plush Switches - HART £ HBCSWMJ 
Catalogue Boa. 4281 and 4371. 

Glassware, MOS-BRino^T CORPOhATirW, Vanufecturer. 

0 12 - Moa Bridges *7613; C 16 Moo Bridges *7616. 

Pictures, MOB-BRtims CORPORATION Manufacturer 
As psr endossd schedule. 

8CHWWW or LIGHT ISO riXTUPBS 

Zl a l urti l . wnbsr i Honarkl QIase- rs 

***. ....... .la’B* 0-16 

2 432.4*0* 0.13 



Location 

Bsl. R., *ur.. Lab. 
n. Lobby A St. Ln|g. 












Procurement division. 

Public Works Branch, 

Treasury department. 

rheet 2 


12/6/35 

Quantity 

11*1 4 _ .»**•*« 

Olaaev»n 

0-13 

•flfrcatlQB . 

Mmtfxw* 

Corridor 

1 

an 

109 

...4*(V» 

0-13 

Over Tleltore’Oelloiy 

3 

«* 

ip? . ♦ . • • 

, ... 6 * 0 , ‘ 

0-16 

3 

m 

419 * ......... 


0-13 

FtttST PLOOB 

81. Lobby, S. L. A Coxr. 
Vault #2 

Bolling A Cutting Boom 

Phitoning ^oom 

3 

0 % 

41 pi. 


0-13 

3 

nM 

408 

.... 14 , 4" 

0-16 

2 ® 

it 

. .oeeeaeese 

_ 14*4« 

0-16 

8 

A 

#Yl . .. 

.... 9*9" 

0-16 

•hitoning HOO» over v nuw 

% 




BSSKVH1NT 


4fifi 

.5»0* 

None 

Closet under etslrs 

1 . Lobby 

Corridor 

\ 

n 


. 2 * 2 " 

0-13 

1 

W| 

4101 . 


0-13 

1 

t n 

#**.*.... .. 


13* Bin 

Pray. Load. vest. 

Storage doom 

Storage Room 

■M • M H- _ _ - jft AM* 

12 
t a 

4^2- 

. 3*2« 

0-16 

io 

c 

AOP. .......... 

. 

0—16 

o 

£ 

400.. ... 

. 2'& 

0-12 

fM«** "<e i r%Tjs ■ r» lifn 

6 

41011 


None 

5U3-oAr.lv nm 

11. Mach. R».. *1* I^>bby 
3tat* Landing 

3 


• 



*# with to thank you for a prompt approval of this lift. 

Vary truly your*, 

P. J. KIRCHHOP CONSTRUCTION COKi’AKT 


AHKtiss 

4 

CC Homo Office 
CC Job / 

CC C.TS. V 


431 '*©od*ard Building 
Washington, 0. C, Office 






















December 4, 193f 


Procurement Division, 

Public Works Branch, 

Treasury Department» 

Weehlnrton, I). C. 

Is: D. 3. Mint 

Denver, Colorado 

Sfcri 


The following Hot of wachanlr.nl equipsant with tha manufacturers’ names, 
trad* names, and catalog numbers, era eubwltta' for your approval. In 
connection with tha eoove ©reject. 


PlinrMa? Picture* 

Drinking fountain 
Pater Heater 

Ion-Conducting Covering for Plumbing 
Tube Padlrtors 

Ion-Conducting Covering for heating 
Angle Radi«tor halves 
Offeat Radiator Talves 
Air falvee for w »dlatore^^ 
Prtaeure Reducing Valves 
Mechanical "rope 
Thermostatic Trout 
Vacuum Pump 

"1ectrlc Controllare for Pan Motors 

Pine 

Motors for Pans 
Brett r> tpm 


Crnne 

Crane 0*905? 

5line. See Details 
Johns-Manvlll# 

Crane 

Johne-M«nvllle 
Hoffman #470 
Hoffman #470 
Hoffman -*8 
He Altar #lSf> 

Crena #981 
Hofan 23-T 
Chicago—See Detail 
Pestlnghone« 

American Blower 

Meetinghouse 

American Braes Coemany 


Is wish to thank you for a prompt attention of this list. 


Very truly yours, 

P. J. JtlRCHHOP OOHSTWCTX» COM^AHT 


AHHilss 

OC Job / 

CC Home Office 
CC O.l/* 


431 Woodward Building 
Washington, D. C. Off let 


Hoveaber 35, bS35 


Procurement Division, 
Public Works Branch, 
treasury Department, 
Washington, D. C. 


Re: U. S. Mint 

Denver, Colorado 


Sir; 







Wa are transmitting herewith one nanols of ''Tilte, Oun Grads, Caulking 
Compound, as manufactured by the 

BATTEUFELD GREASE A OIL CORPORATION 

/ 

of Kansns City, '’is^ouri, and to be used In connection with the 
above project. 

?e wish to thank you for a promot approval of thi« eemnle. 

Very truly yours, 

?. j. sciscrn? cowfucticb? coup ant 


431 Woodward Building 
Washington, T), C, Office 

ATEales / 

OC Job / 


HoYember 3?, 1935 


Procuranent Dlrielon, 
Public Work* Brunch, 
Treasury Department, 
Washington, D. C. 


Sir: 


Xa: U. 8. Hint 

Oawrar, Colorado. 


• h * raw ! th • ampU# of ******* «>onrv slot With 

galvanised *inc coating, with different types of anchors, for 

b^tha " t0n * *** terracotta, to ba used with It, as manufactured 


flOOR ACCE^ORDSS COMPAIT, INC. 


of Kansas City, Missouri, and to ba used In 
abort project. 


connection with the 


*e wleh to thank you for a prompt approral of these samples. 

Tory truly yours, 

P. J. KIHCTfHOP COSTCPH'JCTIOM COMPACT 


431 Woodward Building 
Washington, D. C. Office 


ARXtles 
CC Job 

CC Boas Office 
CC C.l .V 


Form 2 


im 


TJi, CCLO., tTUT 


-31 


'ofes.b*r 19, 1935 


• J, Klrchbof -on*truction Co. 
700 Lawrence t. 

Lenrer, ^dorado 


Sirs: 


Reference is made to your letter of ftaflPMsfcsr I; , 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


v/ corner cet: oT llow etal oor - 

prcYided construction Joint* ere welded 
tJxeir full length ead dressed off flush 

Bellow Letel oor iuc’c end Fraiae 

Letel Aeouldln * 


|H»tei Jm&t * Tria u*,) 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 

Respectfully, 


CC sDX 
u;iro, . 1. 


Assistant Superintendent of Project Management. 


LBF*ncc 


EORM 4 SE 


eurra:, ;o 1 #, mist 




Ko rmb%r 1*, 1935 


I, J. &lrobliof Coa»truotion Co, 
700 JLawrwaca Btroot 
wexmr, Colorado 


Gentlemen: 

The following samples, marked for consideration in 
connection with your contract for the construction of the 
above-named building, have been delivered to this office 
without letter of submission: 


Hollow Metal oot end TrmnB Coraor 
(ketel Door * Tri* Co.) 


DO YOU WANT ACTION ON. THESE SAMPLES? If so, forward 
immediately letter or telef 'am of submission. Any delay 
resulting from failure on your part to comply with contract 
requirements in this respect is your responsibility. 

Copies of this letter are being forwarded to the District 
Engineer and the Construction Engineer. 

By direction of the Supervising Engineer. 

Respectfully, 


Administrative Assistant to 
the Supervising Engineer. 


CC }D£ 
CCsFroj.M* 


LBPlffiCC 



SEVENTH AND LAWRENCE STREETS 


DENVER, COLORADO 

TELEPHONE MAIN 5314 

Nov* 13, 1935 


Procurement Division 
Public Works Branch 
Treasury Department 

Mr. James D. Owens, Construction Engineer 
U. S* Mint, Denver, Colorado 

Dear Sir: 

We are giving you herewith a list of subcontractors 
awarded contracts by us in connection with our contract for the 
remodeling and extension of the U* S. Mint, Denver, Colorado. 

STRUCTURAL AND MISCELLANEOUS STEEL AND ORNAMENTAL IRON: 

Midwest Steol & Iron Works Co., 25 Larimer St., Denver, Colo. 

REINFORCING STEEL: 

Colorado Builders Supply Co., 1534 Blake St., Denver, Colo. 

MILLWORK: 

American Fixture Co., 1232 Arapahoe St., Denver, Colo. 

VERTICAL LIFT DOORS: 

J. S. Thorn Co., Philadelphia, Penn. 

PAINTING: 

M. B* Nelson, 602 So. Clarkson St., Denver, Colo. 

TILE ROOF: 

Heinz Roofing Tile Co., 1925 W. 3rd Ave., Denver, Colo. 
GRANITE (Base) 

Consolidated Cut Stone & Granite Co., 2 Santa Fe Drive, 
Denver, Colo. 

GRANITE (Superstructure) 

Sauk Rapids Granite Co., Sauk Rapids, Minn. 

PLUMBING? HEATING AND VENTILATION: 

Denver Plumbing & Heating Co., 1225 Glenarm, Denver, Colo. 

ELECTRICAL WIRING: 

Rocky Mountain Electric Co., 453 Broadway, Denver, Colo. 
STRUCTURAL GLASS: 

McMurtry Mnfg. Co*, 1533 Arapahoe St., Denver, Colo. 







SEVENTH AND LAWRENCE STREETS 

DENVER, COLORADO 

TELEPHONE MAIN 5314 


Page 2: 


GLASS & GLAZING: 


.cHurtry ivtofg# Co*, 1533 Arapahoe St*, Denver, Colo 


ELEVATORS: 

Otis Elevator Co* 1626 Glenarm, Denver, Colo* 

HARDWARE:.: 

Shapleigh Hurdwore Co*, St. Louis, Mo* 

HOLLOW METAL WORK: 

Metal Door & Trim Co*, La Forte, Indiana 

WEATHERSTRIFPING & CAULKING: 

Building Products Corporation, 1425 V.'elton st., Denver, Colo* 

METAL PLUMBING ENCLOSURE DOORS: 

The Mills Co*, Cleveland, Ohio 

SHEET METAL WORK: 

Vosmer sheet Metal Works, 1317 11th st., Denver, Colo. 


Yours very truly, 

F. J. KIRCHHOF CONSTRUCTION CO 








Xovenber 18, 1936 


Procurement Division, 
Public forks Branch, 
Treasury Department, 
Washington, D, C. 


9s ars transmitting herewith one sample of Oobueoo White caulking compound, 
gun grads, at furnished by the 


COLORADO BUILDSHB* 8UPPLT COMPACT . 


of Denver, Colroado, end to he used in connection with the above project* 
We wish to advise you that our sheet metal ewb-contrector. 


THI V03KSE SHSET M3TAX COWPABY 


contemplate using this tame compound in connection with the lead-coated 
copper flashing which goal into the granite work. 

We wish to thank yvu for a preempt approval of thts eaqple. 


Vary truly yours, 

f. J. KIRCKHOF CQWBTaOCTIOH 00 


431 Woodward Building, 
Washington, D. C# Office 


AHKtiee 




Woveabef 13, 1936 

Procurement Division, 

Public forks Branch, 

Treasury Department, 

Washington, 2. C. 

Is: U. t. Hint, 

Denver, Colombo 


Sin 

Vs are transmit tine herewith one sample of Dry Bed Lead, ad manufactured 
by the 


UC UU2TST BBQ2HBR3 MANUFACTUalHO COMPANY 


ofl Denver, Oelevado, end to be used in connection with the above 
project. 

fe wish te thank you for a prompt approval of this cample. 

▼eiy truly yours, 

#. J. KiaCKKOJ CONSTRUCTION COMPANY 


AHKtles 

•» 

CC Job 

CC Boas ?ffloe 
OC c.B.y 


431 foodcard Building 
Vashington, D* C« Office 


lorenber 15, 1935 


Procurement Division, 
Puttie Vorke Branch, 
Preaeorjr Department, 

w a*hin|rton t D. C. 


Sir* 


Be: 0. S. Plat 

Denver, Colorado 


* *«»n r JT^pore4 h by*thI U th * follorlnt “""Pi 05 of Jollo* «.;»l door conitrac- 


metal Doofi ft tbi»' cospurr 

*nd to he uted in connection with the abor* project. 

1 Sarple of Corner Section 
1 8 wool • Door Bunlc ft ?r&se 
1 Semple Metal Moildin*. 

"® * 1,k *• t *““ lc »•» *» » pronpt approval of that. w,],,. 

Very truly jrfcure, 

y» J, KIHCHHOP COPSTPTtCTIOK CO. 


AHT|let 


431 Woodward Building 
Washington, T). C. Office 



Procurement Dtwieion, 
Public Work* Branch, 
fre eury Department, 
Washington, D. C. 


Sir: 


November 16, 1935 


He: (7. S. Mint, 

Banker, Colorado. 



Reform ico it made to your letter of November 2nd regarding A gauge 
Linoleum for uee on the abort project. 


Wo wish to adviae you that the A gauge Linoleum which we figured for 
use on this Job conform* with Pederal Speciflent i ons which you 
forwarded to us. 


Very truly yours, 

p. J. KiaCHHff OCWSTROWIOI con?/unf 


431 Woodward Building, 
Washington, D. C. Office 


AHKs tas 


CC Job 
CC Home 
CC C.S. 







\ 


Forn 1 SE 


jv joic., him: 


F. T . ? I robin f ' instruction 

7th R ti?«rnno« 3t«* 

Dmv*r, ~olo. 


Bov. 13, 1 35 


Sirs: 


Reference is made to your letter of ov * 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use wherever materials of such character are 
required by the contract: 


V i ry Lead. 

(tietturtvy . f. co.) 


A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for identification, 
samples representing the approved materials delivered on the 
site for use in the work. 

By direction of the Supervising Engineer. 

3 - i L •; Respectfui ly, 

eoixsofsaa 


S‘L: a* 


Assistant Superintendent of Project Management. 


Form 1 SE 


aiarrsji, oa> o.* wit 


tm J. Itrchhof onetr, !©♦ 

7 tfc #ru ! hs'vxme* U». 

:mt m t olo. 


No?, l?, XJ35 


Sirs: 


Reference is made to your letter of f>ct. 15 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use wherever materials of such character are 
required by the contract: 


£*«**•%• 'il 

v Go 1 T&r >t-joflfi l och 
(Con i- orke) 


A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for identification, 
samples representing the approved materials delivered on the 
site for use in the work. 

By direction of the Supervising Engineer. 

00 * ^ ® Re spectfully, 

cc s K an t 


SBL:«a 


Assistant Superintendent of Project Management. 


I"CL. /52571 


VEKTKSL, COLvtiAUO., I T 




Jtoweaber 2, 19^5 


-6-B 


. J. lrohh^f Construction G i any, 
7 X) awrenoe Street, 

Venter, Colorado. 


OMtlwtsi 

Thit office Is In reoel t of a letter dated 
October 19, signed by y>ur Washington representative, 
hr. *rsnk K. *:wfo«n, st/tlng thet *here linoleum 
is required In your eoutr et or remodeling end 
/extension of the Denver, Co-orrAo, tint you Intend 
/ 4 to use new, A f»o£*, brown linoleum. 

J In the ab ; e ee of mention n y ur contract of 

*rode or color of linoleum to be used it la satisfactory 
td use the linoleum herein mentioned rovided It «aeeta 
he reculrecsente of ederal Specification So. L».L-L*561. 
two coulee of wMch are enclosed. 


Respectfully 




CClCE 
CC:DE 
CC:Kaufmen 


WFBsrac 




Form 1 SE 


j»i art f ortr., nurr 


Oct* 10» X .6 


F* J. Klvchh'tf (onttrurUon Co. 

; *nd !«r<ar?<rie« £fc#. 

r>*»v r, ool«, 


Sirs: 


Reference is made to jour letter of • » 


submitting certain material samples for consideration in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use wherever materials of such character are 
required by the contract: 



G&«*» H 

M 


' : 1SW I* 8 l ln# A CV*y 



A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for identification, 
samples representing the approved materials delivered on the 
site for use in the work. 

By direction of the Supervising Engineer. 


OCS4 


RespectfuHy 


run 


Assistant Superintendent of Project Management. 


October 10. 1935 


f 

Procurement Division, v > 

Public Work* Branch, 

Treasury Department, 

Washington, D. C. 


Ml V. S. Hint 

Denver, Colorado. 


Sirs 

The plane on the above job chow nev linoleum floors In certain 
offices of the present building. The Specifications do not 
rsentlen this linoleum. 

It is our intention to use for this nev linoleum, A gunge, brown. 

Tory truly yours, 

P. J. KIRCHHOP COKSTmJCTIOI CO 


431 Woodward Building, 
Washington, D. C* Office 

AHKtles 

OC Job 

CC Hone Pffloe 

cr C.B./ 


J 


October 36. 1936 


Procurement Diri»Ion 
Public forke Branch, 
Treasury Department, 

Washington, &• c - 


Bel U. S. Mint 

Denver, Colorado 


Slri 


We are transmitting herewith the following samples of Paint and Paint 
Ingredients, to be used in connection with the above project: 

1 Sample Baa linseed Oil—MC M0B7RT MANUFACTURING COMPACT 
1 Sample Boiled linseed Oil * 

1 Sample Turpentine • s s 

1 Sample Zinc Oxide Paste as a 

1 Sample Spar Varnish * • • 

1 Sample Pure T Japan Varnish* * • 

1 Sample Varnish for Aluminum Paint * " • 

1 Sample White Lead Whiting Putty * * * 

1 Sample White Lead Paste—CARTER HITS LKAD COMPACT 
1 Sample Water Cement Paint-Mural tone—TF3 VJRALO COMPACT, 

We wish to thank you for a prompt approval of these samples. 


fery truly yours 


F. J. MROHHOP COS3THUCTIOX COMPACT 


1 


AHXiiss 


CC Job 

OC Home Office 
CC C. I,V 


431 Woodward Building 
Washington, D. C, Office 




September 23, 1935 



/ 


Procurement Division, 
Public ‘forks Branch, 
Tre*isuiy Department, 
Washington, D. C, 


^e: U. S, Post Office 
Pueblo, Colorado 


Sin 

We are transmitting herewith one rnjtple of Cement Floor 
Paint, ar manufactured by 

TE3 MO MUHTHY flAHUFACTOBIlRr COIJPAST 

of Oenver, Colorado, .nd to be used In connection with 
the above roj.?ct. 

We wish to thank you for a prompt approval of this sample. 

Very truly youre, 

F. J. KiaCHTlF nojrr'wcTXW COIPAIT 


431 Woodv/ard. Building 

Washington, '). C. Office 


AHXllas 
CO Job 

CC Home Offlca 

CC C. E. * 


October 3, 1936 



Procurement Division, 
Public forks Branch, 
fresrury Department, 
Washington, D. C. 














Bet U. 3. Mint 

Danvar, Colorado. 


flri 

to art transmitting herewith tha following asmolee of eoonon brick, 
as manufactured by tha 

0SNT5K SS*ER PIPE AID CLAT COUPAHY 


of 

BSN72B, COLORADO 

■ns to ba usad in connsction with tha above project! 

10 Bailee, labeled Clad* "H", to ba usad below grade, where 
exposed to weather and for interior faca. 

10 Samples, labeled Class "M # , to be used in all other places, 
where common brick are celled for* 

We wish to thank you for a prompt approval of these e ^imles. 

Tsiy truly yours, 

f. J. HRCSHOT COI7S7EOCTION COHPAHY 

431 Woodward Building 
Washington, D. C. 


AKK: las 
OC Job j 
OC Haas Office 
CO 0. ».V 




















Procure*.* Dlwleion 
£ ablic Work* Branch, 
Treasury Department. 
Washington, D. C. 




Bln 


October 10, 1936 


Be* D, 8. hint 

Denver. Colorado 


»• are tranemittin* herewith the following eai^lea 

CB08H TAB WORKS 


“ manufactured by the 


"* *° wi f ° r «“P P«o«n« on th. ,bo». projact. 
a °* 3 “ pl * of Cr0 «» Oraaota otl—Typ. Tr #-556 
On* Ssnpl. of Cron Coal Tar Pitch-Type II-W-3B1 
'Itta to thank you for a proopt approval of than laaplaa. 

Very truly your*. 

P. J. KIHCRBQ7 CfrtSTHOCTXOB COMPACT 


431 Woodward Building 
*aahin*t on, D. C, Office 

AJOCi lee 

CC Job 

CC Rome Office 
00 0«K, V 




w&ievu*, kh* 


r;.. 51 tfHbsr £C # X&35 

rH t* r f * is »«*.$* 

» * ^ ia« Blog* 

« T»r, >lor*do 


Firm 


ywi are re^uaatad to alll taat */.'l ourtlfy to 
<ihl>m«nta of appro aiaataly 3,500 bar.-mla of "Iaaal» 
Portland orient aanufaat\ired by tl*4 Colorado Fprt>U»>> 
Caaant Cor any f*t thair *111 at iortiand, Colorado, 
for um In concoction with iht aozMttx ictiaa of she 
Vint. :>an*#r, Colorado, tho contractor thar*for 
b©in • p . *T« virchbof lonttraotloii Company, 7th end 
Uarrenet P-tr^to* ?nvar, olorado, oontmot »e. T1 »- 

2aoe. 

Thu jt> ’ dt 1* V) o-mfor* to h-wral Specification 
Uo. 5B-CUin for ‘ortlaM oanent, agaapt that tha 2B-. 
lay t*ot V* ' w - , c nt to ba rol»!»?*<? cn S!*ti«fa< tcry 
7- !«*y toot* 

Submit raptiit in duplioata, tha original Cir*ot 
to this of flea and a copy to th* construction engine**, 
Hint, ?>«nw, Colorado. 

?aynent of tha ax>#n*e for thla wor’: wlV be and* 
froa tn* ao r srl*tion •WCttTC Kn r.^noy Conatruotion 
pf nubile kulVllntfa, Act Jana 19, 1954% 

By dtraction of tha ;*or#t*ry. 

Bacpaotfully, 


Aaalat^nt Director of hawru atal 

r^tlaatad Coat 

Approximately fcl&h.Ow 
cotC> ntr., 0«£*> D* •, A. 
ttanl. A. 


A 



September 26, 1925 


P rocura-nent Division, 
Public Norite Branch, 
r«' «ury Department, 

Washington, 0, c. 


Ha* V. S. Mfcnt 

Denver, Colorado 


Sir* 

• wish to adviee you thr.t there will be required on the above project 
3600 barrels of Portland Cogent, end the cement v!ll be shipped 
from the mill of the 

COLORADO PORTLAND CKVKNT COJ? AMT 

located at Portland, Colorado. 

Thie is for your information and ns r^qaeeted by you. 

Very truly youre, 

p. j. Kr cHHoy aoMsraocTioM co^ant 


AHKties 


CC 

OC 

CC 


Job / 
TT ome Oy ice 

0. ;.V 


431 Woodward Building 

vrehington, T. C, 


Septamber 33, 1935 


Procurement Division, 

Public forks Branch, 

Treasury Deoartriont, 

Washington, i>. C. 

Wes U. S. Mint, 

Denver, Colore do 

Sirs 

"Se are transmitting herewith one sample of Ideal Portland Cement, 
as manufactured by the 

COLORADO PORTLAVO ce’^nt dovpart 

of Portland, Colorado, and to he used In connection with the 
above project. 

We wish to theoik you for a prompt nporovol of thia saiiple. 

Very truly yours. 


AIT: i as 


P. J. XX WCEST* Cn"C"BtfCTIQ* COtIPAJJY 


41-1 f'oodsejtd Building 
feshin f Tton, o, c. Office 







ee jot> 

CC Hons Office 

CC 0. E, ^ 


V 



rtarypt, «lif 


f, J» tlrafefaof (IwitJwmi ‘ \ te 25, 

?otv*tr» Coi^« 

' t«MM MnHM totem**. *mu* nmtomr 

ytert+u* unim of oi^# 


*oJ#o% '***»$***% 



Confir tlon aoltod 
col * 

eclCE 

oci roj. U» 

QOt&ftUfH*! 


Form 2 


r.a vj.it, 


^ « A fci. II • 




September 26, 1035 


i‘. J. Klrchhof Construction Co. 
Seventh k Laurence ts. 

Denver, Colo* 


Sirs: 


Reference is made to your letter of © nt • £4, 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


APPrtOV KD t 

^ CoDcrttta Send 
J i ortar 4 fleeter Send 

{J. V* * ran an Sand It Gravel Co,) 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 

Respectfully, 

CC{Kaufman 
CCtDI 

CC:?roj.ll* Assistant Superintendent of Project Management. 


L3P sac c 


•eptenbar 20, ,c 



* v ■>- 

£ 


Procurement Division, 
Public Wotics Branch, 
Treeeury Department, 
tasfcinfiton, r >. 0. 


Re* IT. S. Mint 

Dearer, Colorado 


Sir* 

fe are trensmlatlng herewith one enraple of Admixture to be 
used in concrete on the above project, ae produced by 

THE ISDBPiraaT GKAVXL compaht 
of Joplin, Missouri. 

fe wish to thenk you for a prompt approval of thi# r-'wole. 

Very truly yours, 

t. J. n^CKHOf C03»STd0C?in!r COMPAliT 


AIDCilee 

CC Job / 

CO Home Office 
CO C. E.'/ 


421 foodcard Building. 
Washington, D. C. Office 






September 24, 1938 


Procurement Division 
Public Works Branch, 
Treasury Department, 
Washington, D. C. 


Re: U. $« Hist, 

Denver* Colorado 


Sir i 


We ere transmitting herewith the following samples 0 f 
Sand, to be used In connection with the shove 
project, as produced h 7 

THR J. ¥« BRaHRAR SARD AMD GRAV3L COMPART 

of Denver, Colorado: 


1 Sample Sand for Concrete 
1 Sample Sand for Mortar and Plaster 


We with to thank you for a prompt approval of these sanples. 


▼ery truly yours, 

F. J. RIRCHHOF GQRSTftXTlOR CO 


AHKiles 


OC Job 

CC Home Office 
CC C. I .Y 


431 Woodward Building, 
Washington, D. C, Office 


D.-OTE3, COLO. MINT 


3«pt. 14, 1916 


3E-31 

p . «• Kirohhof Construction Co., 
700 Lawranoe t., 

Jenvor, Colorado 


Six's * 

extension and remodeling 

;mcmxmrm >mm 

Referring to your contract for the construction of the 
above-named building, your attention is called to the speci¬ 
fications requiring the submission of samples of certain 
materials. 


In order to avoid delay or inconvenience it is impor¬ 
tant that these samples, together with your letter of sub¬ 
mission, be forwarded promptly to this office for considera¬ 
tion. Samples must be plainly marked with the name of manu¬ 
facturer, brand, kind of material, type numbers, name of 
building and by whom submitted. 

Special attention should be paid to samples requiring 
laboratory tests. Since the testing of these materials re¬ 
quires from 1> to 30 days, exclusive of the time required for 
shipment, it is important that they be submitted well in ad¬ 
vance of the time you expect to order the corresponding 
materials. 


A copy of this letter will be sent to the Government 
representative on the work. 

By direction of the Supervising Engineer. 

Respectfully, 


Administrative Assistant 
to Supervising Engineer. 


Form 1 SE 


rWBl, CMT»?T 


oc:DS 

EBLim* 


U«pt. 34, 1 >36 


81-31 


>\ J. rirchhof Conutr. Co. 

flv^nth 4 l»A.vr«uot dts. 
ieiw^x, Colo. 


Sirs: 


Reference is made to your letter of 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 
The necessary action has been taken and the following are 
approved for use wherever materials of such character are 
required by the contract: 


'/"Yrinoli" Adalxtur# 

(Inder**nuont ; r*T#1 Co.) 


A copy of this letter will be sent to the construction 
engineer, who will forward to this office, for identification, 
samples representing the approved materials delivered on the 
site for use in the work. 

By direction of the Supervising Engineer. 

Respectfully, 


Assistant Superintendent of Project Management. 
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